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INTRODUCTION 


The U.S. Department of Housing and Urban Development (HUD) through Final Rule 24 CFR Part 
9] published on January 5, 1995, consolidated into a single submission, the planning and application 
aspects of the Emergency Shelter Grants (ESG), HOME Investments Partnerships (HOME), and 
Community Development Block Grant (CDBG) Programs. The rule requires that the County 
administer the programs in a single consolidated program year. 


The Annual Consolidated Plan is a component of the Five Year Consolidated Plan approved on July 
18, 1995. The Annual Plan serves as the application for funding for each program and must be 
prepared and submitted annually to HUD no later than August 16. Basically, the Plan describes all 
the activities to be undertaken during the next fiscal year utilizing formula grants and program 
income. The Plan consists of the following sections: 


> 


Resources 
This section identifies Federal and Non-Federal Resources reasonably expected to 
be made available to Palm Beach County. 


Geographic Distribution 
This section identifies Palm Beach County Housing and Community Development 
Planning Areas. 


Description of Activities to be Undertaken 
This section includes a description of the activities to be undertaken with ESG, 
HOME, and CDBG Programs. 


Homeless and Other Special Needs Activities 
This section identifies the needs of homeless families and individuals, and the special 
needs of non-homeless persons. 


Other Actions 

This section includes other actions to be taken to address underserved needs, 
fostering and maintaining affordable housing, removal of barriers to affordable 
housing, evaluation and reduction of lead-based paint hazards, reduction of the 
number of poverty-level families, development of institutional structure, and 
coordination enhancement. 


Program Specific Requirements 

This section delineates the resale and recapture provisions for the HOME First-Time 
Homebuyers Program and the Affirmative Marketing requirements of the HOME 
Program. 


Monitoring Standards and Procedures 
This section describes the monitoring standards and procedures that Palm Beach 


i 


County Housing and Community Development (HCD) will use to monitor the 
programs included in the Plan. 


Certifications 
A list of certifications is provided by HUD for the County to execute as part of the 
application requirement. 


Summary of Public Input 

As part of the Citizen Participation Plan, Palm Beach County conducts public 
meetings and hearings regarding the preparation, review and adoption of the Annual 
Consolidated Plan. This section summarizes the public input received and the actions 
taken to address comments. 


Palm Beach County HCD started the planning process for the Annual Consolidated Plan, using FY 
1998-99 funding levels, in October 1998. The first Draft of the Annual Consolidated Plan will be 
presented to the Palm Beach County Board of County Commissioners on June 8, 1999. A public 
meeting will be held on May 25, 1999. 


A summary of the Draft will be published on June 13, 1999 in a local newspaper, to receive public 
input, with a thirty-day comment period as required by the regulations. A public hearing will be 
held by the Palm Beach County Board of County Commissioners on July 27, 1999. Comments 
received through public meetings/hearings and as a result of the advertisements will be summarized 
and added to the Annual Consolidated Plan. 


The formula allocations are as follows: 


a 


N 


UJ 


ESGP - The allocation for FY 1999-00 is $236,000, which represents an 8.5% 
($22,000) decrease in funding from last year's allocation. The program proposes to 
fund operation/maintenance, homeless prevention and essential services. 


HOME - The allocation for FY 1999-00 is $2,011,000 which represents a 7.7% 
($143,000) increase in funds from last year's allocation. The program proposes to 
fund new construction and acquisition/rehabilitation of single-family housing for 
first-time homebuyers, Community Housing Development Organization (CHDO) 
operating expenses, and program administration. 


CDBG - The County's entitlement for fiscal year 1999-00 is $6,641,000, which 
represents a 0.696 ($39,000) increase in funds from last year's allocation, with 
program income projected in the amount of $300,000, for a total gross entitlement of 
$6,941,000. It is estimated that $5,593,962 of applicable funds or 96.4% will be 
targeted to benefit low-and moderate-income persons. The CDBG program proposes 
to fund public facilities and improvements, housing, public services, fair housing, 
planning, economic development, program administration and activity delivery costs. 


I. STANDARD FORM 424 


Standard Form (SF) 424 is a one (1) page Application for Federal Assistance which must be 
submitted with all Federal Grant applications. SF 424 briefly summarizes each Program 
application by providing the following information: description of proposed 
projects/activities, estimated funding requests, geographic location, contact person, operating 
fiscal year, and authorized representative' name, title and signature. Furthermore, SF 424 
serves as the vehicle by which the County's authorized representative endorses the 
submission of applications for Program funding to the Department of Housing and Urban 
Development (HUD). 


Palm Beach County Housing and Community Development (HCD) has prepared a SF 424 
for submission to HUD under FY 1999-2000 for each of the following Formula Grant 
Programs: 1) Emergency Shelter Grant (ESG) Program; 2) Home Investment Partnership 
(HOME) Program; and 3) Community Development Block Grant (CDBG) Program. As 
delineated by HUD, the SF 424 Table for each Federal Grant application (see following 
pages) was completed through the Community 2020 Planning Software Program provided 
by HUD. 
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II. RESOURCES 
A. Federal and Non-Federal Resources 


This section describes Federal and other Non-Federal Resources reasonably expected to be 
made available during FY 1999-00 to address the priority needs addressed in the Five Year 
Consolidated Plan. 


1. Formula Grants 

HCD reasonably expects to receive Federal Funds during FY 1999-00 under the following 
three (3) Entitlement Grant Programs: 1) Emergency Shelter Grant (ESG), in the amount 
of $236,000; Home Investment Partnerships (HOME), in the amount of $2,011,000; and 
Community Development Block Grant (CDBG), in the amount of $6,641,000. These 
Entitlement Grants are allocated by the U.S. Department of Housing and Urban Development 
(HUD) on a formula basis to each eligible entitlement jurisdiction. Total funding sources 
in the amount of $8,888,000 are reasonably expected to be received during FY 1999-00, with 
program income projected at $300,000, for a total gross allocation of $9,188,000, as 
identified in the following Tables 1 and 2: 


Table 1 
U.S. Department of Housing and Urban Development 


[Unprogrammed Pir YearsTncomenctpreviowly wpored [9] 
ge O E E E 
RewmofOmnRmd ANO 


Total Estimated Program Income (from detail below) 


Total Funding Sources: $9,188,000 


Table 2 
Palm Beach County 
Housing and Community Development 
Estimated CDBG Program Income 


Principal & interest from S-F rehab. loans 280,000 Ee 
Rehab. loan payments from M-F activity 20,000 [zw H 


Total Estimated Program Income $300,000 | — S0| 


a. Emergency Shelter Grant (ESG) Program 


The Stuart B. McKinney Homeless Assistance Act of 1987 created, among other programs, 
the Emergency Shelter Grants Program (ESGP). This program makes grants available 
directly to Palm Beach County as an eligible entitlement community in an effort to: 1) 
improve the quality of existing emergency shelters for the homeless; 2) make available 
additional emergency shelters; 3) help meet the cost of operating such shelters; and 4) 
provide certain essential social services to the homeless population and those "at risk" of 
becoming homeless. The County extends the financial assistance to non-profit agencies that 
operate both temporary shelters and transitional housing or that provide supportive services. 
The provision of counseling services, homeless prevention related initiatives such as 
emergency mortgage or rental assistance, renovation, rehabilitation, and conversion of 
buildings for use as shelters, are eligible activity types as well as programs that are centered 
around the actual operation of a shelter. The latter can most benefit from this type of 
funding. Under the ESG Program, there are basically three (3) major eligible activity 
categories as follows: 


> Homeless Prevention: Includes emergency rent and/or mortgage subsidies, 
emergency utilities subsidies, applicable rental security deposits, mediation programs 
for landlord disputes, legal services programs for indigent persons, and payments to 
prevent foreclosure on a home. A maximum of 30% of the annual grant can be 
allocated toward activities under this category. 


> Essential Services: Includes but is not limited to services concerned with 
employment, health, drug abuse, education, counseling, and assistance obtaining 
other benefits. A maximum of 30% of the annual grant can be applied toward 
activities under this category. 


> Operations and Maintenance: Includes such activities as general maintenance, 
insurance premiums, utilities and furnishings, food, rent, telephone expenses, 
program supplies, repair, security, fuels and equipment. No maximum allocation 
percentage exists under this category. It is indirectly required that at least 40% of the 
annual grant be allocated toward activities under this category. 


The ESGP Advisory Board conducted six meetings for the purposes of making funding 
recommendations for the applicants under the ESG Program. Initially, twenty one (21) 
applications were received and following the Advisory Board’s meetings fifteen (15) were 
recommended for funding. The recommendations are subject to review and final approval 
by the Palm Beach County Board of County Commissioners (BCC) and the U.S. Department 
of Housing and Urban Development (HUD). 


As required by the ESGP regulations, Palm Beach County’s policy is that recipient agencies 
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provide the matching funds, on a dollar-for-dollar basis (10096). This match may be in cash 
or in kind. An in-kind match may include the value of any material or building; the value 
of any lease paid on a building used for sheltering the homeless; any salary paid to agency 
staff in support of carrying out the ESG activities; and the time and services contributed by 
volunteers to carry out ESG Program activities, calculated at $5.00 per hour. 


b. HOME Investment Partnership (HOME) Program 


Under the HOME Investment Partnership (HOME) Program, a sum of $2,011,000 has been 
allocated to Palm Beach County as an entitlement under the HOME Program for FY 1999- 
00. 


Activities to be funded under the Program are: CHDO Administered Second Mortgage 
Program in Support of First-Time Homebuyers ($301,650); Countywide Second Mortgage 
Program for First-Time Homebuyers ($1,407,800); CHDO Operating Expenses ($100,550); 
and Program Administration ($201,000). 


Implementation of all HOME related activities, except those related to CHDO operating 
expenses and program administration, require matching funds from other non-federal 
sources. For Fiscal Year 1999-00 matching funds totaling $502,750 will be made available 
by the County from the State Housing Initiatives Partnership (SHIP) Program. The match 
will be provided on a twenty five percent basis through the provision of affordable housing 
units or on a cash basis. Funds expended in excess of the required match will be credited to 
future matching obligations. 


C. Community Development Block Grant (CDBG) Program 


The primary objective of the U.S. Department of Housing and Urban Development CDBG 
Program is the development of viable urban communities characterized by the provision of: 
1) decent housing; 2) a suitable living environment; and 3) expanding economic 
opportunities for individuals/households having low-and moderate-incomes. The CDBG 
Program is the primary Federal Program that assists states, counties and municipalities in 
devising innovative approaches to improving the physical, economic and social conditions 
of identified low income neighborhoods and pockets of poverty. While the CDBG Program's 
intent is to principally benefit low-and moderate-income persons, each activity must 
specifically address at least one (1) of the following three (3) National Objectives: 


> Activities benefitting low-and moderate-income persons; 

> Activities which aid in the prevention or elimination of slum or blight; and 

> Activities designed to meet community development needs having a particular 
urgency. 


CDBG Entitlement Funds are allocated on a formula basis to metropolitan cities, urban 
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mh, 


counties, and to states for redistribution to non-entitlement communities. The actual 
Entitlement Amount is determined by a statutory formula which utilizes several variables to 
identify overall needs. The Palm Beach County entitlement for FY 1999-00 will be 
$6,641,000, with program income projected in the amount of $300,000, for a total gross 
entitlement of $6,941,000. 


Other Federal Resources 


In addition to the Entitlement Grants expected to be received by Palm Beach County on a 
formula basis during FY 1999-00, agencies from within the county are proposing to apply 
for additional Federal resources under the following Programs: 


a. Public Housing Comprehensive Grant (CG) Program and Comprehensive 
Improvement Assistance Program (CIAP) 


Both the Comprehensive Grant (CG) Program and the Comprehensive Improvement 
Assistance Program (CIAP) were designed to provide Public Housing Authorities with funds 
to enable them to make physical and managerial improvements that will: 


> Correct physical deficiencies in structures; 
> Upgrade living conditions of residents; and 
> Achieve improved operating efficiency. 


The CG is designed for public housing developments with 250 or more units. CIAP is a 
competitive grant which can be accessed by public housing developments with less than 250 
units and is specifically earmarked for rehabilitation and capital improvement. 


An estimate of the total amount of these funds which the housing authorities will apply for 
in Fiscal Year 1999-00 is shown below. 


Housing Authority CIAP CG 
Pahokee $ N/A $ 807,127 
Belle Glade $ N/A $ N/A 
Palm Beach County $ N/A $ 675,000 
Riviera Beach $ 500,000 $ N/A 


Additional Rental Vouchers or Certificates 


These programs were designed to provide rental assistance to very low income families (at 
or below 50 percent of the median income). Currently, the average subsidy per rental 
voucher and rental certificate is approximately $450; the renter is required to provide the 
difference. These programs are administered by the public housing authorities and for Fiscal 
Year 1999-00 they plan to apply for vouchers/certificates as follows: 


Additional Vouchers to be 


Applied for in for in FY 1999- 
00 


Pahokee 79 (50 HOPWA*, 29 Section 8) | 10 (HOPWA) 
25 (FSS*) 
Belle Glade 177 (thru a USDA* grant of 0 - for 1999-00 
$411,726) 
Palm Beach 1968 (1,644 Section 8, 150 250 (Welfare to Work) 
County FUP*, 174 FSS) 100 (FUP) 
425 (Section 8) 100 (Welfare to Work) 
TOTAL 3,134 Vouchers/Certificates 
(Includes requests for 485 new vouchers for 1999-00) 
*Housing Opportunities for Persons with AIDS (HOPWA) 
* United States Department of Agriculture (USDA) 
* Family Unification Program (FUP) 


* Family Self Sufficiency Program (FSS) 
e Continuum of Care Homeless Assistance 


Existing Vouchers 
/Certificates 


Housing 
Authority 


The U.S. Department of Housing and Urban Development (HUD) published a Notice Of 
Funding Availability (NOFA) for the 1998 Continuum of Care Homeless Assistance 
competition. Funds were available under three (3) programs to create community systems 
for combating homelessness. These programs are Supportive Housing, Shelter Plus Care, and 
Section 8 Moderate Rehabilitation for Single Room Occupancy (SRO) Dwellings for 
Homeless Individuals. Applications were due to HUD in August, 1998, and awards were 
announced in February, 1999. 


In preparing the application, the Palm Beach County Homeless Program Research and 
Planning Committee (HPR&PC), which is made up of area service provider agencies, HCD 
staff, County Human Services Division staff, members of the Homeless Coalition, and 
homeless advocates, updated the “gap analysis” of the Continuum of Care Model for Palm 
Beach County. The “gap analysis" identified the priority area of need in the County as 
supportive housing and related services for homeless individuals and families who are 
chronic substance abusers, dually diagnosed, or persons with HIV/AIDS. 


The HPR&PC selected four agencies to apply for funding: The Salvation Army, Palm Beach 
County Community Services, Adopt-A-Family of the Palm Beaches, and Rebecca's House. 
Two agencies were awarded funds. Adopt-A-Family was awarded $166,570 for Project 
SAFE I, a transitional housing program with case management and support services for 
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homeless families with dependent children. The Salvation Army was awarded $1,191,999 
for its new facility located in Palm Beach County which will provide services to the areas 
homeless. 


The HPR&PC is currently selecting the applicants for HUD's 1999 Homeless Assistance 
NOFA. The final application is due to HUD on June 2, 1999. 


d. Youthbuild 


This program is geared toward young people between the ages of 16 and 24 and is targeted 
to school drop-outs. Participants are trained in construction skills for a period of one year 
while they rehabilitate abandoned buildings to provide affordable permanent housing for 
homeless or very low income persons. They will also work on construction of new 
affordable housing units. Students attend academic classes for half the program, and 
emphasis is placed on providing opportunities for young people to develop as leaders. The 
Riviera Beach Housing Authority received $200,000 in Youthbuild Funds for FY 1998-99. 
The Riviera Beach and Belle Glade Housing Authorities plan to apply for Youthbuild funds 
for FY 1999-00. i 


e. Housing Opportunities for Persons with Aids (HOPWA) 


This program is designed to provide states and localities with the resources/incentives to 
devise long term comprehensive strategies for meeting the housing and support service needs 
of low-income persons with HIV/AIDS and their families. The HOPWA Program is 
available as an entitlement program, with allocations being determined on a formula basis 
according to applicable jurisdictions needs. The HOPWA Program has also been offered as 
a competitive program in an effort to meet additional needs of the identified populations. 


The Pahokee Housing Authority received $294,254 under the Housing Opportunities for 
Persons with AIDS (HOPWA) program for FY 1998-99. This consists of $246,240 for rental 
vouchers, $28,444 for salaries, and $19,570 for administrative expenses. The PHA received 
the grant allocation from the City of West Palm Beach to provide housing/rental assistance 
to persons with AIDS and their families. The PHA has fifty (50) vouchers under the 
HOPWA program and plans to apply for an additional ten (10) vouchers for FY 1999-00. 
The submitted proposal amount is $295,265. 


J Support of Federal Applications by Other Entities 


In an effort to expand the strategy of employing Federal Funds to address specific needs and 
objectives identified in the Five Year Consolidated Plan, Palm Beach County will support 
applications for Federal assistance by other public, private and non-profit entities within the 
jurisdiction of Palm Beach County. HCD will support the applications of other entities for 
specific Federal Competitive Grant Programs, as identified in table 3. 
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Table 3 
U.S. Department of Housing and Urban Development 
Support of Applications by Other Entities Report 


Support Application 
Funding Source by Other Entities? 


A. Formula/Entitlement Programs 


ESG 
Public Housing Comprehensive Grant 


<< 


B. Competitive Programs 


HOPE 1 

HOPE 2 

HOPE 3 

ESG 

Supportive Housing 
HOPWA 

Safe Havens 

Rural Homeless Housing 
Sec. 202 Elderly 

Sec. 811 Handicapped 
Moderate Rehab SRO 
Rental Vouchers 

Rental Certificates 
Public Housing Development 
Public Housing MROP 
Public Housing CIAP 
LIHTC 


"X CH HS HH HR HM ré ré ré ré ré ré ré réi réi 


Other Private and Non-Federal Public Resources 
a. State Housing Initiatives Partnership (SHIP) Program 


The SHIP program was created by the William E. Sadowski Affordable Housing Act (F.S. 
Chapter 420) and is intended to provide a comprehensive funding package for local and state 
affordable housing programs. Accordingly, SHIP channels directly to local governments a 
portion of the revenues earned from new and existing documentary stamp duties on deeds. 
These funds are to be used exclusively for the development and preservation of affordable 
housing. However SHIP funds cannot be used as pledges for debt service, repayment of 
bonds, or rental subsidies. 

The County can use SHIP funds to achieve the following: 

- Implement the Local Housing Assistance Plan (LHAP); 


II.-7 


- Provide the local match funds necessary to implement the federal HOME 
Program; and 
- Fund emergency repairs under the weatherization program. 


The SHIP Program is locally administered by the Palm Beach County Commission on 
Affordable Housing (CAH). For Fiscal Year 1999-00, it is estimated that $5,234,949 will 
be available to be expended. A brief description of the proposed program is outlined below 
(see Table 4). 


Home Ownership 
Approximately 520 homebuyers and homeowners will benefit from $4,069,264 to be set 


aside for acquisition of new units or rehabilitation of existing units, as well as pay utility 
assessments for eligible homeowners. 


Delinquent Mortgage Assistance 
Approximately 23 homeowners will benefit from $113,261 to be set aside for the payment 


of delinquent mortgages and fees. 


Administration 
A statutory ten (10) percent of the total grant, amounting to $462,202, has been set aside for 
administration. 


TABLE 4 
Allocation of SHIP Funds for FY 1999-00 


#’sof Units | New Units($) | Acquisition Total ($) 
and/or 
Rehab. of 
Units ($) 


HOME Local Match Requirement FS 132,233 396,697 528,930 
i30 | 113,261 736,198 849,459 


Delinquent Mortgage Assistance 113,261 
GRAND TOTAL 1,084,803 |3,513,301 5,234,949 


* Restoring Our Neighborhood 


b. Palm Beach County Workforce Development Board, Inc. 


The Palm Beach County Workforce Development Board, Inc. (WDB) is a private, non-profit 
organization charged with creating and overseeing a workforce development strategy that is 
responsive to the needs and concerns of Palm Beach County, employers, and job seekers. 
The Board is comprised of a broad cross-section of leaders from business, government, and 
community agencies that focus on developing and coordinating four (4) interrelated 
initiatives: 


One-Stop Career Centers 
These centers are designed to provide recruitment, screening, assessment and training 


services to employers. Job seekers can gain assistance in job location and skills training, or 
they can receive help in filing applications for public assistance or unemployment benefits. 


Economic Development and Employer Services 
By working with existing business organizations, the Board involves employers in 


identifying immediate and future requirements of the area's higher skilled jobs. The Board 
provides training programs to the workforce that is compatible with the needs of Palm Beach 
County's growing business community. 


Welfare-to- Work 

This welfare-to-work strategy is a coordinated approach to transition individuals from public 
assistance to full-time employment. Through aggressive employment and education 
programs, individuals are encouraged to become self-sufficient. 


Youth Council 

The Board coordinates a range of programs and initiatives aimed at preparing youth for 
productive careers and life-long learning. The Board assists youth with progression from the 
classroom to the workplace by providing hands-on opportunities to gain work experience in 
the business environment. 


E Communities in Schools of Palm Beach County, Inc. 


Communities in Schools of Palm Beach County, Inc. (CIS) was established in 1984 as a 
private, non-profit human services organization. The mission of CIS is to connect needed 
community resources with the neighborhoods and schools to help young people successfully 
learn, stay in school, and prepare for life. The objective of CIS is to develop an asset-based 
approach to community collaboration efforts in order to link students and families with the 
appropriate resources within their community in order to ensure school success. CIS 
includes the following initiatives: 


Classroom Program 
This program focuses on academic remediation, problem-solving, goal-setting, 


employability, and self-esteem skill development. This is a school-based component in 
partnership with the County School District. 


Learning Through Education and Arts Partnership (LEAP) 


LEAP systematically uses the arts to develop community-to-school links in an effort to 
improve the academic and social standards of public schools. This is a partnership under the 
direction of the Center for Creative Education. 


Take Stock in Children (TSIC) 


TSIC targets low-income families, provides a four-year tuition paid scholarship to a Florida 
state school, and provides an adult mentor which follow the student throughout his/her public 
school career. 


School Success Profile (SSP) 


The SSP is a survey questionnaire of approximately one hundred questions that examine the 
middle and high school students beliefs about themselves, their neighborhoods, schools, 
families, and peer groups. The SSP provides information that teachers, school personnel, 
students, families and communities can use to develop more effective strategies for 
promoting student success. 


d. Residential Construction Mitigation Program (RCMP) 


The Palm Beach County Department of Housing and Community Development (HCD), 
through its agreement with State of Florida is strengthening homes against potential 
hurricane damage under the Residential Construction Mitigation Program (RCMP). One 
hundred homeowners whose properties are located in the windstorm zone East of Interstate 
95, and who are policy holders with the Florida Windstorm Underwriters Association 
(FWUA), are offered forgivable loans up to a maximum of $15,000 to rehabilitate areas of 
their homes thereby rendering them less vulnerable to future wind related destruction. HCD 
places a five year lien against the property in the amount of the loan, to be repaid in proration 
only in the event of sale prior to the terms end. Once the property is retrofitted and the work 
is certified by an RCMP inspector to be “hurricane proofed”, the homeowner for up to a 40% 
discount on their windstorm insurance premium. 


The RCMP program is funded jointly by the Florida Departments of Insurance and 
Community Affairs, Division of HCD. The 1997 Florida Legislature authorized $1.4 million 
dollars to carry out mitigation audits of randomly selected homes in Broward, Dade, Monroe, 
and Palm Beach Counties. Palm Beach County is receiving $25,000 for local administration 
of the program, another $25,000 for the inspection services used to determine the eligibility 
of the property owners and the certification of the =a which qualify participating 
homeowners for insurance discounts. 
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As of December 1, 1998, five hundred and twenty three (523) housing inspections had been 
completed and the State approved one hundred sixteen (116) homes for retro-fitting. A 
minimum of ninety-seven (97) homes are to be rehabilitated and certified as being hurricane 
proof by June 1, 1999 at a cost of $887,174. 


e. State Apartment Incentive Loan Program (SAIL) 


The SAIL program stimulates the production of affordable housing by offering low interest, 
second mortgage loans to developers who build or rehabilitate rental properties. At least 20% 
of the units must be set aside for very low income households. SAIL loans are generally 
limited to 25% or less of the total development cost of the project. 


Since SAIL”s inception, 14,762 units valued at $842.7 million have received funding. The 
average SAIL household income is $14,908 or 37% of the state median income. SAIL 
funding recommendations are currently in review for FY 1999-00, they will be announced 
in August 1999. 
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III. 


GEOGRAPHIC DISTRIBUTION 


Identification of Areas (CDBG Program) 


HCD's Planning Areas: 


On November 4, 1997, Palm Beach County adopted the “Study to Identify HCD Planning 
Areas for the Community Development Block Grant Program: 1997-2003". The Study 
identifies three categories of planning areas as follows: 


Category I: 


Category II: 


Category III: 


Municipalities with an Interlocal Agreement and no target area. This 
category includes those municipalities which have entered into an 
Interlocal Agreement with the County, but do not exhibit areas with 
a concentration of low-and moderate-income persons, nor a 
concentration of substandard housing and/or a need for capital 
improvements. It also includes those municipalities that exhibit low- 
and moderate-income areas but with no identified target areas. 


Municipalities with Interlocal Agreements and identified target areas. 
This category includes those municipalities which have entered into 
an Interlocal Agreement with the County, have an identified target 
area which exhibits concentrations of low-and moderate-income 
persons, a concentration of substandard housing and/or a need for 
capital improvements. 


Unincorporated Palm Beach County target areas. This category 
includes unincorporated areas exhibiting concentrations of low-and 
moderate-income persons, concentration of substandard housing 
and/or a need for capital improvements. 


Target areas are defined as geographic areas wherein housing support activities, 
and/or concentrated and mutually supportive capital improvement and housing 
activities can be undertaken so that a comprehensive impact on housing and 
community development needs can be realized in a relatively short period of time. 
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Criteria to Establish HCD Planning Areas 


Category I Planning Area Criteria 
Category I: | Municipalities with an Interlocal Agreement with the County and no target 


areas. Palm Beach County has entered into an interlocal agreement with twenty-four (24) 
municipalities through September 2000. In order for municipalities to participate in the 
County's CDBG Program, an Interlocal Cooperation Agreement must be signed with the 
County. To this end, the only necessary criteria for a municipality to qualify for Category 
I is execution of the aforementioned interlocal agreement. Of the twenty-four municipalities 
currently having interlocal agreements with the County, seventeen (17) are classified as 
Category I for purposes of this Plan. 


Category I municipalities are not precluded from applying for CDBG funds provided that 
they exhibit low- and moderate-income areas. Such municipalities will be invited to apply 
but not eligible to receive an entitlement under the Local Entitlement Methodology, described 
in Section IV. Where applicable, funding recommendations will be based on project 
eligibility, national objective and contribution (1.e. proportionate share) of the municipality 
to the overall grant. 


Category II Planning Area Criteria 
Category II: Municipalities with an interlocal agreement and identified target areas. In 


addition to meeting the criteria listed in Category I, municipalities from this category must 
meet additional criteria to establish target areas, as follows: 


1) be a contiguous area; 

2) comply with HUD's area benefit criterion in that 5196 or more of the 
residents are low-and moderate-income, preferably to include Pocket 
of Poverty Census Blocks; 

3) have not less than 6096 residential land uses; 

4) have a concentration of structures in need of rehabilitation or 
demolition; 

5) exhibit a need for capital improvements; and 

6) meet the established size criterion as follows: 


» Glades Area - be a size not less than 1/20th (.05) of a square 
mile, and not exceeding Y (.50) of a square mile; or 

» Eastern/Central Palm Beach County - be a size not less than 
1/10th (.10) of a square mile, and not exceeding one (1) 
square mile. 


Category II municipalities are only allowed to establish one (1) target area within their 
boundaries. Of the twenty-four (24) municipalities having interlocal agreements with the 
County, seven (7) submitted eligible target areas meeting the aforementioned requirements, 
and are classified as Category II. 
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Category III Planning Area Criteria 
Category III: Unincorporated Palm Beach County Target Areas. The same criteria which 


applies to the establishment of Category II target areas, applies to Category III, with the 
exception of the need to have an interlocal agreement with the County. A total of sixteen 
(16) unincorporated target areas are classified as Category III. 


Of the 24 participating municipalities, seventeen (17) municipalities are classified as Category I 
Planning Areas, and seven (7) municipalities as Category II. Category III Planning Areas, which 
addresses unincorporated Palm Beach County, include sixteen (16) target areas. 


Category II and Category III Target Areas are described below. The description includes the census 
tract(s), income information, minority concentration, and housing conditions (based on the 
windshield survey performed for the preparation of the Six Year Study). 


Category IT 


City of Belle Glade Target Area: The target area is located in Census Tract 82.01 Block Groups 2, 
3, 4, 5, 6, and in Census Tract 82.02. The area's boundaries are as follows: on the west by Northwest 
and Southwest 10th Avenues; on the south by Southwest Avenue E; on the east by South Main 
Street, and on the north by East Canal Street South and Northwest Avenue D. The area is included 
in range 37, Township 43, Section 31, and is approximately 0.25 square mile in size. 


The estimated percentage of low/mod income persons in the area is 90%. Of the area's population, 
approximately 179 are White (496); 4, 161 are Black (9396); and 121 are of other races (396). In 
addition approximately 330 persons (7.496) of the population are of Hispanic origin. 


Of the total housing structures 53% were identified as dilapidated or exhibiting major deterioration, 
30% showed minor deterioration, and 17% were judged to be sound. 


City of Greenacres Target Area: The target area is located in Census Tract 47.04 and includes all or 
portions of Census Block Groups 1, 2 and 3. The area's boundaries are as follows: on the east by 
Haverhill Road, on the west by the E3 Canal; on the north by Tenth Avenue North; and on the south 
by Lake Worth Road. The area is included in range 42, Township 44, Section 23, and is 
approximately 0.44 square mile in size. 


The estimated percentage of low/mod income persons in the area is 53.6%. Of the area's population, 
approximately 1,945 are White (92.8%); 33 are Black (1.6%); and 118 are of other races (5.6%). 


In addition approximately 376 persons ofthe population are of Hispanic origin. 


Of the total housing structures 30.596 were identified as dilapidated or exhibiting major 
deterioration, 33.596 showed minor deterioration, and 3696 were judged to be sound. 


Town of Lake Park Target Area: The target area is located in Census Tract 11.01, and includes all 
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or part of Block Groups 5, 6 and 7. The area is bounded as follows: on the northeast by 9th Street; 
on the north by Park Avenue from 5th Street to 6th Street, and Greenbriar Drive from 6th Street to 
9th Street; on the east by 5th Street; on the south by Silver Beach Road; on the southwest by 10th 
Street and Old Dixie Highway, and on the northwest by Northern Drive. The area is included in 
Range 43, Township 42, Sections 20 and 21, and is approximately .32 square mile in size. 


The estimated percentage of low/mod income persons in the area is 6596. Of the area's population, 
approximately 1,132 are White (50.8 96); 973 are Black ( 43.7%); and 123 are of other races ( 5.5%). 
In addition approximately 143 persons ( 6.4 96) of the population are of Hispanic origin. 


Of the total housing structures 196 were identified as dilapidated or exhibiting major deterioration, 
27% showed minor deterioration, and 72 % were judged to be sound. 


City of Lake Worth Target Area: The target area is located in portions of and/or all of the following 
Census Tracts and Block Groups: CT 44, BG 6; CT 51, BG(s) 1, 2, 3, 4 and 5; and CT 52.02, BG(s) 
2 and 3. The area is bounded as follows: on the west by North and South "A" Street, and "B" Street; 
on the south by 15th Avenue South to Wingfield Street, and south to Truman Avenue; on the east 
by Dixie Highway, and on the north by 7th Avenue North. The area is included in Range 43, 
Township 44, Sections 21, 28, 33 and 34, and is approximately 1.0 square mile in size. 


The estimated percentage of low/mod income persons in the area is 81.85 96. Of the area's 
population, approximately 4,268 are White (57.6 96); 3,724 are Black (36.9 96); and 413 are of 
other races (5.6%). In addition approximately 1,410 persons (19%) of the population are of Hispanic 
origin. 


Of the total housing structures 1396 were identified as dilapidated or exhibiting major deterioration, 
46% showed minor deterioration, and 40% were judged to be sound. 


City of Riviera Beach Target Area: The target area is located in portions of Census Tracts 12.0 and 
13.0. The area is bounded as follows: on the west by Avenue "U"; on the south by Blue Heron 
Boulevard; on the east by Avenue "J", and on the north by Silver Beach Road. The area is included 
in Range 43, Township 42, Section 29, and is approximately 0.8 square mile in size. 


The estimated percentage of low/mod income persons in the area is 64%. Of the area's population, 
approximately 175 are White (2.3%); 7,318 are Black (96.8%); and 151 are of other races (0.9 94). 
In addition approximately 151 persons (2.096) of the population are of Hispanic origin. 


Of the total housing structures 30% were identified as dilapidated or exhibiting major deterioration, 
36% showed minor deterioration, and 34% were judged to be sound. 


Village of Royal Palm Beach Target Area: The target area is located in Census Tract 78.02, Block 
Group 1. The area is bounded as follows: on the west by the M1 Canal; on the south by Southern 
Boulevard; on the east by Royal Palm Beach Boulevard; and on the north By Balsam and Poinciana 
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Drives. The area is included in Range 41, Township 43, Sections 26 and 35, and is approximately 
0.28 square mile in size. 


The estimated percentage of low/mod income persons in the area is 5296. Of the area's population, 
approximately 1,054 are White (87%); 128 are Black ( 10.6%); and 29 are of other races ( 2.4%). 
In addition approximately 62 persons ( 5.1%) of the population are of Hispanic origin. 


Of the total housing structures 7% were identified as dilapidated or exhibiting major deterioration, 
29% showed minor deterioration, and 98% were judged to be sound. 


City of South Bay Target Area: The target area is located in Census Tract 83.02, Block Group 1. 
The area is bounded as follows: on the west by properties on Southwest and Northwest 12th 
Avenues; on the south by the south end of Southwest 5th, 6th 7th, and 10th Avenues; on the east by 
U.S. Highway 27; and on the north by Northwest 4th Street. The area is included in Range 36, 
Township 44, Sections 11 and 14, and is approximately 198 acres. 


The estimated percentage of low/mod income persons in the area is 7696. Of the area's population, 
approximately 65 are White (396); 1,991 are Black (9396); and 84 are of other races (496). In addition 
approximately 130 persons ( 1.4%) of the population are of Hispanic origin. 


Of the total housing structures 30% were identified as dilapidated or exhibiting major deterioration, 
37% showed minor deterioration, and 33% were judged to be sound. 


Category III 


Canal Point Target Area: The Canal Point Target Area is located in Census Tract 80.01, Block 
Group 1. The area is included in Township 41, Range 37, Sections 33 and 34, and is approximately 
0.16 square mile in size. The Canal Point Target Area has the following boundaries: 5th Street to 
the north; the Canal south of Cypress Avenue to the south; the FEC Railway to the west; and Bryant 
Avenue and Everglades Street to the east. 


The estimated percentage of low/mod income persons in the area is 5296. Of the area's population, 
approximately 423 are White (90.696); 10 are Black (2.19); and 34 are of other races (7.396). 
Approximately 61 persons (13.196) of the population are of Hispanic origin. 


Of the total housing structures 36% were identified as dilapidated or exhibiting major deterioration, 
27% showed minor deterioration, and 37% were judged to be sound. 


Knotty Pine Acres/Merlin Park: The Knotty Pine Acres/Merlin Park Target Area is located in 
unincorporated Palm Beach County in Range 42, Township 43, Section 24 and is within Census 
Tract 31.02. The area is approximately 0.3 square miles (192 acres) with the following boundaries: 
bounded on the north by Okeechobee Boulevard; on the south, by the L2 Canal; on the west by the 
E3 Canal; and on the east by Military Trail. 
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The estimated percentage of low/mod income persons in the area is 57%. The area's population by 
racial composition is as follows: 2006 White (78.1 percent), 469 Black (18.3 percent) and 93 (3.6 
percent) represent persons of other races. Approximately 324 persons (12.6 percent) of the 
population are of Hispanic origin. 


Of the total housing structures 38% were identified as dilapidated or exhibiting major deterioration, 
38% showed minor deterioration, and 25% were judged to be sound. 


Lake Worth Corridor East Target Area: The Lake Worth Corridor East Target Area is located in 
Census Tract 45, Block Group 2. The area is included in Township 44, Range 43, Section 20, and 
encompasses 0.38 square mile. The Lake Worth Corridor East Target Area has the following 
boundaries: 10th Avenue to the north; Lake Worth Road to the south; Congress Avenue to the west; 
and the E-4 Canal (Kellers Canal) to the east. 


The estimated percentage of low/mod income persons in the area is 5596. Of the area's population, 
approximately 1,945 are White (84.6%); 275 are Black (12%); and 79 are of other races (3.4%). 
Approximately 244 persons (10.696) of the population are of Hispanic origin 


Of the total housing structures 1396 were identified as dilapidated or exhibiting major deterioration, 
32% showed minor deterioration, and 55% were judged to be sound. 


Lake Worth Corridor North Target Area: The Lake Worth Corridor, North Target Area is located 
in unincorporated Palm Beach County in Range 42 Township 44 and Section 24; and Range 43, 
Township 44 and Section 19. The area is located in Census Tract 46 and is approximately 0.67 
square miles (429 acres), and is bounded as follows: on the north by the Canal L11; on the south 
by Lake Worth Road; on the west by Military Trail; and on the east by Congress Avenue. 


The estimated percentage of low/mod income persons in the area is 5396. The area's population by 
racial composition is as follows: 2843 White (91.9 percent), 146 Black (4.7 percent) and 104 (3.4 
percent) represent persons of other races. Approximately 460 persons (14.9 percent) of the 
population are of Hispanic origin. 


Of the total housing structures 18% were identified as dilapidated or exhibiting major deterioration, 
37% showed minor deterioration, and 45% were judged to be sound. 


Lake Worth Corridor South (a) Target Area: The Lake Worth Corridor South(a) Target Area is 
located in unincorporated Palm Beach County, east of the City of Lake Worth, south of the Village 
of Palm Springs and north of the Town of Atlantis. It is located in an area bounded on the north by 
Lake Worth Road, on the east by Congress Avenue, on the south by the LWDD L-13 Canal and on 
the west by Military Trail. The Target Area is located in Census Tract 49, Block Group 1, within 
Range: 43, Township: 44, Section: 30; and Range: 42, Township: 44, Section: 25. The Target 
Area is approximately .8 of a square mile (roughly 515 acres) in size. 
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The estimated percentage of low/mod income persons in the area is 53%. The Target Area 
population is comprised of approximately 2,641 (95.2%) white persons, 64 (2.3%) black persons, 
with the remaining 69 (2.5%) falling into the other category. In addition, 14.6% (406) of the Target 
Area population is of Hispanic Origin. 


Of the total housing structures 696 were identified as dilapidated or exhibiting major deterioration, 
41% showed minor deterioration, and 53% were judged to be sound. 


Lake Worth Corridor South (b)Target Area: The Lake Worth Corridor South (B) Target Area is 
located in Census Tract 49, Block Group 2. The area is included in Township 44, Range 42, Section 
35, and Township 44, Range 43, Section 30. The Lake Worth Corridor South (B) Target Area 
encompasses approximately 0.8 square mile and has the following boundaries: east by Congress 
Avenue; south by the L-14 Canal; west by Military Trail; and north by the L-13 Canal. 


The estimated percentage of low/mod income persons in the area is 5996. Of the area's population, 
approximately 3,498 are White (93.5%); 85 are Black (2.3%); and 158 are of other races (4.2%). 
Approximately 836 persons (22.496) of the population are of Hispanic origin. 


Of the total housing structures 17% were identified as dilapidated or exhibiting major deterioration, 
30% showed minor deterioration, and 53% were judged to be sound. 


Limestone Creek Target Area: The Limestone Creek Target Area is approximately .41 square miles 
(roughly 265 acres) in size. It is located in the northern section of unincorporated Palm Beach 
County, northeast of Interstate 95 and Indian Town Road, in an area bounded on the north by 184 
Place North, on the east by a line formulating at the eastern terminus of Australian, Palm Garden 
and Mitchell Streets and a line formulating at the eastern terminus of First, Second, Third and Fourth 
Streets, on the south by the C-18 Canal, and on the West by Limestone Creek Road and a line 
formulating at the western terminus of 181st and 182nd Street(s) North. The Target Area is 
completely surrounded by Jupiter Town limits. 


The estimated percentage of low/mod income persons in the area is 8696. No information on race 
is available for this area. 


Of the total housing structures 19% were identified as dilapidated or exhibiting major deterioration, 
29% showed minor deterioration, and 52% were judged to be sound. 


Meadow Park Target Area: The Meadow Park Target Area is located within Range 43, Township 
44, Section 08, and is approximately .1 square mile (roughly 64 acres) in size. It is located in central 
suburban Palm Beach County in an area bounded on the north by the Lake Worth Drainage District 
Lateral Canal #7; on the east by Florida Mango Road; on the south by Forest Hill Boulevard; and 
on the west by Congress Avenue. Boundaries coincide with the outline of census blocks within the 
area, and includes part of Census Tract 43, Block Group 1. 
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The estimated percentage of low/mod income persons in the area is 68%. The Target Area 
population is comprised of approximately 99.1% (327) white persons, 0% black persons, and .9% 
(3) persons falling into the other category. In addition, 10.6 (35) of the Target Area population is 
of Hispanic Origin. 


Of the total housing structures 9% were identified as dilapidated or exhibiting major deterioration, 
49% showed minor deterioration, and 43% were judged to be sound. 


Raderville/Okeechobee Target Area: The Raderville Target Area is located in Census Tract 83.01, 
Blocks 154 through 166. The area is included in Township 44, Range 37, Section 70, and 
encompasses approximately 0.3 square mile. The Raderville Target Area has the following 
boundaries: State Road 80 to the north; the Canal at the south end of 1st and Canal Streets to the 
south; Bethume Street to the west (extending S.R. 715 south); and 1st Street to the east 


The estimated percentage of low/mod income persons in the area is 9396. Of the area's population, 
approximately five (5) are White (0.3%); 1,693 are Black (98%); and 29 are of other races (1.7%). 
Approximately 43 persons (2.5%) of the population are of Hispanic origin. 


Of the total housing structures 1196 were identified as dilapidated or exhibiting major deterioration, 
87% showed minor deterioration, and 2% were judged to be sound. 


San Castle Target Area: The San Castle Target Area is located in unincorporated Palm Beach 
County in Range 43, Township 45, Sections 9 and 10, and is within Census Tract 56.0. The area is 
approximately 0.41 square miles (262 acres), with the following boundaries: bounded on the north 
by Hypoluxo Road; on the south by Miner Road; on the west by Seacrest Boulevard south to 
Mentone Road, east to Grove Road and south to Miner Road; and on the east by Overlook Road to 
Alto Road, east to Coral Street and south to Miner Road. 


The estimated percentage of low/mod income persons in the area is 5996. The area's population by 
racial composition is as follows: 2282 White (81.5 percent), 198 Black (7.1 percent), and 318 (11.4 
percent) represent persons of other races. Approximately 617 persons or 22.0 percent of the 
population are of Hispanic origin. 


Of the total housing structures 23% were identified as dilapidated or exhibiting major deterioration, 
36% showed minor deterioration, and 41% were judged to be sound. 


Schall Circle Target Area: The Schall Circle Target Area is located in unincorporated Palm Beach 
County, in Range 42, Township 43, Section 24, and is within Census Tract 19.03. The area is 
approximately 0.2 square miles (128 acres), with the following boundaries: bounded on the north 
by Orlando Avenue; on the south by Schall Way; on the west by the west ends of Orlando, Alberta 
and Badger Avenues, Marguerita Street, and Schall Road; and on the east by Military Trail. The 
Target Area includes a portion of Census Block 119B, which is very extensive. In order to 
accurately determine the percentage of low- to moderate-income persons residing in the area, HCD 
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carried out an income survey of those sections of Census Block 119B which were included in the 
target area, and merged this information with data provided in the 1990 Census for blocks which 
were exclusively in the target area. 


The estimated percentage of low/mod income persons in the area is 8696. The area's population by 
racial composition is as follows: 2139 White (85.2 percent); 288 Black (11.5 percent); and 82 (3.3 
percent) represent persons of other races. Approximately 191 persons (7.6 percent) of the 
population are of Hispanic origin. 


Of the total housing structures 36% were identified as dilapidated or exhibiting major deterioration, 
44% showed minor deterioration, and 20% were judged to be sound. 


Seminole Manor Target Area: The Seminole Manor Target Area is located in Census Tract 58.01, 
Block Group 3. The are is included in Township 45, Range 43, Section 6, and encompasses 
approximately 0.26 square mile. The Seminole Manor Target Area has the following boundaries: 
north by the L-16 Canal; south by the L-17 Canal; west by Lawrence/Pueblo Road; and east by the 
eastern ends of Kewanee and Topeka Roads. 


The estimated percentage of low/mod income persons in the area is 6496. Of the area's population, 
approximately 2,057 are White (85.2%); 251 are Black (10.4%); and 106 are of other races (4.4%). 
Approximately 309 persons (12.8%) of the population are of Hispanic origin. 


Of the total housing structures 6% were identified as dilapidated or exhibiting major deterioration, 
36% showed minor deterioration, and 59% were judged to be sound. 


Southern Boulevard Pines Target Area: The Southern Boulevard Pines Target Area is located within 
Range 42, Township 43, Section(s) 35 and 36 and is approximately .5 square miles (roughly 320 
acres) in size. It is located in an area bounded on the north by Lake Worth Drainage District Canal 
L-4, on the east by Military Trail (S.R. 809), on the south by Southern Boulevard (U.S. Highway 
441/98) and on the west by the border of the Royal Palm Estates subdivision. Boundaries coincide 
with the outline of census blocks within the area, and includes all or part of Census Tract 32, and 
Block Group 2. 


The estimated percentage of low/mod income persons in the area is 64%. The Target Area 
population is comprised of approximately 1,779 (90.9%) white persons, 95 (4.9%) black persons, 


with the remaining 84 (4.3%) falling into the other category. In addition, 16.2% (317) of the Target 
Area population is of Hispanic Origin. 


Of the total housing structures 896 were identified as dilapidated or exhibiting major deterioration, 
36% showed minor deterioration, and 57% were judged to be sound. 
Streamline Target Area: The Streamline Target Area is located in Census Tract 80.01, Blocks 174 
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and 175. The area is included in Township 42, Range 37, Section 20, and encompasses 
approximately 47 acres. The Streamline Target Area has the following boundaries: Muck City 
Road/East Seventh Street to the north; Doveland Drive and the south end of Joe Louis Avenue to 
the south; Seville Road/Canal to the west; and Joe Louis Avenue to the east. 


The estimated percentage of low/mod income persons in the area is 62%. Of the area's population, 
approximately one is White (0.4%); and 250 are Black (99.6%). 


Of the total housing structures 2196 were identified as dilapidated or exhibiting major deterioration, 
28% showed minor deterioration, and 5196 were judged to be sound. 


Summit Boulevard /Pine Air Target Area: The Summit Boulevard/Pine Air Target Area is located 
in unincorporated Palm Beach County, Range 43, Township 44 and Section 7; and Range 42, 
Township 44 and Section 12. The area is within Census Tract 41.00, and covers approximately 0.42 
square mile (269 acres). The boundaries are as follows: bounded on the north by Summit 
Boulevard; on the south by Forest Hill Boulevard; on the west by Military Trail; and on the east by 
Kirk Road south to Collins Drive, east to Sunrise Road, south to Pot of Gold Street, west to Kirk 
Road and south to Forest Hill Boulevard. 


The estimated percentage of low/mod income persons in the area is 53%. The area's population 
by racial composition, is as follows: 2328 White (92.8 percent); 93 Black (3.7 percent); and 87 (3.5 
percent) represent persons of other races. Approximately 353 persons or 14.1 percent of the 
population are of Hispanic origin. 


Of the total housing structures 2196 were identified as dilapidated or exhibiting major deterioration, 
32% showed minor deterioration, and 47% were judged to be sound. 


Westgate/Belvedere Homes Target Area: The Westgate Belvedere Homes Target Area is 
approximately one (1) square mile (roughly 640 acres) in size. Set primarily in the central/eastern 
section of unincorporated Palm Beach County and located in an area bounded: on the north by 
Okeechobee Boulevard, on the east by Congress Avenue, and the eastern boundary of the Golfview 
Heights subdivision, on the south by the southern boundary of the Golfview Heights subdivision and 
on the west by Cypress Lane. Boundaries coincide with the outline of Census Blocks, and includes 
all or part of the following Census Tracts and Block Groups: CT 29, BG(s) 1 and 2; and CT 30, 
BG(s) 1 and 2. In addition, the Target Area is located within Range: 42, Township: 43, Section: 
25; and Range: 43, Township: 43, Section: 30. 


The estimated percentage of low/mod income persons in the area is 61%. The Westgate Belvedere 
Homes Target Area population is comprised of approximately 4,688 (88.396) white persons, 394 
(7.4%) black persons, with the remaining 228 (4.3%) falling into the other persons category. In 
addition, 629 (11.8%) persons within the target area are of Hispanic origin. 


Of the total housing structures 18% were identified as dilapidated or exhibiting major deterioration, 
57% showed minor deterioration, and 25% were judged to be sound. 
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Priorities for Allocating Investments Geographically 


Depending on its nature and the implementing agencies, the programs, including CDBG, 
HOME and ESGP, designed to address the identified needs, operate at a Countywide level 
and in specific planning areas. Most programs emphasize the development of activities in 
the categories II and III planning areas, where target areas have been identified. 


Homeless needs are addressed at a Countywide level. This is due to the nature of 
homelessness and the services provided by the agencies addressing the identified needs. 


In general, construction of new, single family housing tends to occur in target areas, 
particularly as part of a neighborhood revitalization effort. However, other planning areas 
participate as well. Construction of multi-family housing is measured against the needs 
identified in each housing sector. Preference is given to single-family housing rehabilitation 
activities in target areas as an effort to maintain the existing affordable stock for lower 
income families. However, other planning areas participate as well. Multi-family 
rehabilitation is more likely to occur Countywide. Housing acquisition activities are usually 
carried out Countywide. 


Under the CDBG program, preference is given to carry non-housing activities in target areas, 
except for public services which are usually offered at a countywide level. The County's 
CDBG program includes a Local Entitlement Methodology which is directly linked to the 
establishment of target areas. This relationship is summarized below. 


CDBG Program 


The CDBG program utilizes The Local Entitlement Methodology to assist with the allocation 
of funds. The methodology was devised as a mechanism to assist in reaching as many low- 
and moderate-income persons as possible and to expend funds where they are most needed. 


In summarizing, the methodology is based on the identification of target areas in the 
County's jurisdiction. Target areas are developed to assist in directing efforts within specific 
geographic locations, so that a comprehensive impact on housing and community 
development needs can be realized in a relatively short period of time. Target areas are 
identified using criteria that include among others, concentrations of low-and moderate- 
income persons, housing conditions, land use and capital improvement needs. 


All Urban County participating municipalities and the County are provided the opportunity 


to create target areas that meet the established criteria, through participation in a process that 
culminates with the adoption of a Study. 
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The establishment of target areas allows the County to annually invite all interested persons, 
agencies and municipalities, etc. to apply for projects that will benefit target areas, as well 
as for Countywide projects. It is at this time, that the local funding methodology is 
implemented. 


In brief, the methodology identifies the proportionate share of the County's incorporated 
(Urban County participating municipalities) and unincorporated areas, and distributes funds 
for eligible projects located in target areas. To benefit as many low-income residents of the 
County as possible, the County has instituted Countywide programs such as housing 
rehabilitation and economic development that are set-aside and not subject to the 
proportionate share. What the proportionate share does is to ensure that at a minimum 
participating municipalities with target areas and eligible projects will receive an annual 
allocation, as well as eligible projects in the unincorporated area. 


The methodology provides for an additional funding strategy "Pocket of Poverty Funding" 
aimed at assisting target areas within municipalities where the concentration of low-mod 
persons exceeds 70%. This strategy is implemented only if surplus funds from the 
unincorporated area are available. 


Establishment of target areas does not automatically result in CDBG funding or make all 
projects within those areas eligible for funding. As a general guide, funding preference is 
given to projects located within a target area; However, applicants from other areas are also 
encouraged to apply. Funding recommendations are essentially based on project 
eligibility/feasibility, meeting a national objective and addressing community needs 
identified in both the Study and Five Year Consolidated Plan. 


Given the declining funding levels and the number of applications received yearly, using this 


methodology has resulted in a fairly balanced distribution of funds between the incorporated 
and unincorporated areas of the County. 
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IV. 


DESCRIPTION OF ACTIVITIES TO BE UNDERTAKEN 
Emergency Shelter Grants Program (ESGP) 
L ESGP Funding Methodology 


Palm Beach County's ESG Program focuses on assisting non-profit service provider 
agencies with funds for operations and maintenance of emergency shelters and transitional 
housing, essential services for the homeless, and homeless prevention, as defined by ESGP 
regulations. These agencies provide services countywide to individuals and families who 
are homeless or at risk of becoming homeless, including homeless subpopulations. In order 
to equitably and efficiently distribute ESGP funds, Palm Beach County established an 
independent Advisory Board to make funding recommendations. The recommendations are 
subject to approval by the Board of County Commissioners (BCC) HUD through the Annual 
Consolidated Plan. 


The ESGP Advisory Board consists of nine regular members and two alternates, who are 
non-conflict members and nominated by The Homeless Coalition of Palm Beach County, 
Inc. Each Advisory Board nominee must be a resident of Palm Beach County at the time of 
appointment and while serving on the Board. Members are appointed at-large by the BCC 
and serve two-year terms. The Advisory Board meets a minimum of five times per year, and 
its primary objective is to review applications and make funding recommendations for the 
distribution of the ESGP funds. 


The ESGP Advisory Board conducted six meetings in reaching funding recommendations 
for FY 1999-00. The following describes the methodology used to arrive at these 
recommendations: 


a. A Notice of Funding Availability was advertised in the Palm Beach Post (a 
newspaper of general circulation) on October 11, 1998. 


b. Housing and Community Development (HCD) staff mailed and/or distributed 
approximately fifty (50) application packages to various subrecipients, area agencies, 
and units of local government. As a result, 21 applications from 20 agencies were 
received for review and consideration by the deadline. 


e. Each application was reviewed by HCD staff utilizing the point system in the 
"Evaluation Criteria For Awarding, ESGP Funds FY 1999-00" and then by the ESGP 
Advisory Board at its meetings on February 11, 1999 and February 25, 1999. Areas 
of review included minimum eligibility criteria, justification of need, cost 
reasonableness and effectiveness, past performance and n.anagement capacity, and 
consistency with local needs identified in the Five-Year Consolidated Plan and 
Continuum of Care gaps analysis. 
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d. The Advisory Board separated applications that presented major eligibility and/or 
project feasibility problems from those selected to receive further consideration. 


e. Correspondence was sent to each of the 20 applicants informing them as to whether 
or not its application was selected to receive further consideration by the Advisory 
Board. Fifteen applicants were selected. The remaining five applicants presented 
project feasibility issues. 


f. The Advisory Board members conducted site visits of the agencies that were selected 
to receive further consideration. This enabled members to observe the respective 
agencies and their proposed activities. 


g. Those agencies were also offered the opportunity to present their respective proposals 
to and answer questions from the ESGP Advisory Board. The presentations and 
additional documentation provided by the agencies were useful to the Advisory 
Board in making its recommendations. The presentations were conducted on March 
10, 1999 and March 25, 1999. 


h. The Advisory Board made its funding recommendations on April 7, 1999. Following 
the meeting, HCD staff sent correspondence to each of the 15 agencies informing 
them of the amount of funds recommended. Agencies recommended to receive a 
level of funding less than they requested were asked to submit revised budgets based 
on the amounts recommended by the Advisory Board. 


The Palm Beach County ESGP Advisory Board conducted six meetings to recommend. 
funding for FY 1999-00. The recommendations are subject to approval by the BCC and 
HUD. The Advisory Board may choose to hold additional meetings before the end of the 
current fiscal year to advise HCD on its ESG Program. 


2. Summary of ESGP Funding Requests and Advisory Board Recommendations 


Palm Beach County Housing and Community Development (HCD) has been allocated 
$236,000 from U.S. HUD through an entitlement formula under the ESG Program for FY 
1999-00. In accordance with the program regulations, 10096 of the grant may be allocated 
to "Operations and Maintenance" of emergency shelters or transitional housing, a maximum 
of 30% may be awarded for "Essential Services" to the County's homeless population, and 
a maximum of 3096 may be awarded for "Homeless Prevention" to households at risk of 
becoming homeless. Although eligible, HCD does not award funding for payment of 
subrecipient staff salaries as a matter of policy. Renovation, major rehabilitation, or 
conversion activities are also eligible; however, HCD does not routinely fund them with 
ESGP funds due to the small amount of funds received from HUD. Renovation activities are 
also eligible under the Community Development Block Grant (CDBG) program. 
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TABLE 5 
Emergency Shelter Grants Program (ESGP) 
for FY 1990-00 


Ó pera tons à ssentia Homeless 

Adopt-A-Family of the Palm Beaches, Inc. 
Aid to Victims of Domestic Abuse, Inc. 
At The Cross Ministries, Inc. 
Cafe Joshua 
Children's Home Society of Florida 
The Children's Place at Home Safe, Inc. (#1) 
The Children's Place at Home Safe, Inc. (#2) 
Farmworker Coordinating Council, Inc. 
Florida Housing Corporation 
The Haitian Center for Family Services, Inc. 
Haitian Resource Center, Inc. 
ICAN 

Kingdom of God Ministries 
“The Lord's Place, Inc. 
Rebekah's House 
Step By Step, Inc. 
Urban League of Palm Beach County, Inc. 
Vetsville Cease Fire House, Inc. 
Women In Transition of Florida 
Women Service Network, Inc. 
I of Palm Beach County, Florida, Inc. 


Funding Recommendations by Eligible Category 

Operations & Essential Homeless 
¡Adopt-A-Family of the Palm Beaches, Inc. 
Aid to Victims of Domestic Abuse, Inc. 
At The Cross Ministries, Inc. 
Cafe Joshua 3 
Children's Home Society of Florida 
The Children's Place at Home Safe, Inc. (#1) 
The Children's Place at Home Safe, Inc. (#2) 
Farmworker Coordinating Council, Inc. 
Florida Housing Corporation 
The Haitian Center for Family Services, Inc. 
Haitian Resource Center, Inc. 
ICAN 
Kingdom of God Ministries 
The Lord's Place, Inc. 
Rebekah's House 
Step By Step, Inc. 
Urban League of Palm Beach County, Inc. 
Vetsville Cease Fire House, Inc. 
Women In Transition of Florida 
Women Service Network, Inc. 
Cu of Palm Beach County, Florida, Inc. 


' Maximum Allocation Allowed and Entitlement 


HCD received 21 applications from 20 agencies, totaling $810,115. Five agencies were 
disqualified during the first round of review, and 16 applications were considered for 
funding. The Advisory Board has recommended that FY 1999-00 ESGP funds be distributed 
to 15 area non-profit service provider agencies as follows: $162,160, Operations & - 
Maintenance (6996); $7,740 Essential Services (396); and $66,100, Homeless Prevention 
(28%). Table 5 shows the recommendations set forth by the ESGP Advisory Board for the 
FY 1999-00 ESG Program by eligible category. 


Palm Beach County's policy is that recipient agencies provide the matching funds, on a 
dollar-for-dollar basis (10096), required by ESGP regulations. This match may be in cash 
or in kind. An in-kind match may include the value of any material or building; the value 
of any lease paid on a building used for sheltering the homeless; any salary paid to agency 
staff in support of carrying out the ESG activities; and the time and services contributed by 
volunteers to carry out ESG Program activities, calculated at $5.00 per hour. 


3: Proposed ESGP Projects 


The FY 1999-00 ESGP entitlement allocation of $236,000 has been recommended for 
distribution to 15 area non-profit service provider agencies. The recommended activities are 
described in the Communities 2020 project summaries that follow. It should be noted that 
these summaries pertain to ESG Program activities only, and any reference on the forms to 
other programs, to the regulations of other programs, or to HIV/AIDS are a result of the 
software. The programs proposed to be undertaken are summarized on following pages. 


4. ESGP Priority Needs and Objectives 


ESGP priority needs and objectives are based on the Palm Beach County Five-Year 
Consolidated Plan and the Continuum of Care bed and services gap analysis. The Five-Year 
Consolidated Plan identifies all five areas of homeless needs as a high priority for families, 
individuals, and persons with special needs. The five areas are outreach assessment, 
emergency shelters, transitional shelters, permanent supportive housing, and permanent 
housing. In terms of estimated dollars needed to address these areas, transitional housing 
shows the largest unmet area. 


The ESGP application for FY 1999-00 funding asked applicants to describe their efforts to 
specifically address the needs of the following special populations: severe mental illness 
only, alcohol/other drug abuse only, severe mental illness and alcohol/other drug abuse, 
victims of domestic violence, and persons with HIV/AIDS and related diseases. The 
application also asked applicants to describe their efforts to specifically meet the greatest 
need identified in the Continuum of Care gaps analysis, which is transitional housing and 
related services for homeless individuals who are chronic substance abusers, dually 
diagnosed, or veterans. Applicants whose purpose is to serve these populations scored 
higher in that section than applicants who will accept those clients if they seek service. 
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Objective/Description 


U.S. Department of Housing & Urban Development 


CPD Consolidated Plan 
Listing of Proposed Projects 


SC AI 


Adopt-A-Family of the Palm Beaches, Inc. O3T Operating Costs of CDBG 
Homeless/AIDS Patients Programs ESG 

Homeless & HIV/AIDS HOME 
570.201(e) HOPWA 

Operations and maintenance of Project SAFE ll, a 128 People (General) TOTAL 


transitional housing facility for homeless families with 


children. (Countywide) 


Help the Homeless? 
Help those with HIV or AIDS? 


Eligibility: 
Subrecipient: 


Location(s): 


1736 Lake Worth Road, Lake Worth, FL 


Total Other Funding 


Yes Start Date: 10/01/99 


No Completion Date: 09/30/00 


Subrecipient Private 570.500(c) 
Addresses 


$0 
$ 25,000 
$0 
$0 


$ 25,000 


$0 


ST Bet 


U.S. Department of Housing 8. Urban Development 


CPD Consolidated Plan 
Listing of Proposed Projects 


Aid to Victims of Domestic Abuse, Inc. 03T Operating Costs of CDBG 
Homeless/AIDS Patients Programs ESG 

Homeless & HIV/AIDS HOME 
570.201(e) HOPWA 

Operations and maintenance of an emergency shelter for 55 Households (General) TOTAL 


women and their children who are victims of domestic 

violence. The agency will provide a 24-hour hot line, 

counseling, case management, community education, and Total Other Funding 
law enforcement training. (Countywide) 


Help the Homeless? 
Help those with HIV or AIDS? 


Eligibility: 
Subrecipient: 
Location(s): 


Yes Start Date: 10/01/99 
No Completion Date: 09/30/00 


Subrecipient Private 570.500(c) 
Suppressed 


$0 
$ 20,000 
$0 
$0 


$ 20,000 


$0 


LUN 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


unding 5ources 


Objectivoldescription Citation/Accom plishments 
0019 Cafe Joshua, Inc. 03T Operating Costs of CDBG $0 
Homeless/AIDS Patients Programs ESG $ 14,000 
Homeless & HIV/AIDS HOME $0 
570.201(e) HOPWA $0 
Operations and maintenance of a day shelter facility for 190 People (General) TOTAL $ 14,000 


individuals and families. The agency will provide a 
reservation-only restaurant, case management, job 


program, legal services, recovery programs, life skill Total Other Funding $0 
seminars, and health and personal care services. 
(Countywide) 

Help the Homeless? Yes Start Date: 10/01/99 

Help those with HIV or AIDS? No Completion Date: 09/30/00 

Eligibility: 

Subrecipient: Subrecipient Private 570.500(c) 

Location(s): Addresses 


414 7th Street, West Palm Beach, FL 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


0020 Children's Home Society of Florida, Inc. O3T Operating Costs of CDBG $0 
Homeless/AIDS Patients Programs ESG $ 10,000 
Homeless & HIV/AIDS HOME $0 
570.201(e) HOPWA $0 
Operations and maintenance of the Safe Harbor Runaway 400 Youth TOTAL $ 10,000 
Center, an emergency shelter for homeless teenagers. 
(Countywide) 
Total Other Funding $0 
— 
< 
do 
Help the Homeless? Yes Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 
Subrecipient: Subrecipient Private 570.500(c) 
Location(s): Addresses 


2920 Broadway, West Palm Beach, FL 


Objective/Description 


U.S. Department of Housing & Urban Development 


CPD Consolidated Plan 
Listing of Proposed Projects 


67 AI 


Farmworker Coordinating Council, Inc. 05Q Subsistence Payments CDBG 
ESG 

Homeless & HIV/AIDS 570.204 HOME 
HOPWA 


195 Households (General) 


Homeless prevention services, consisting of emergency TOTAL 

rent and utility assistance, and essential services, 

including but not limited to food vouchers, to clients 

at the agency's office in the Glades. (Countywide) Total Other Funding 


Help the Homeless? 
Help those with HIV or AIDS? 


Eligibility: 
Subrecipient: 
Location(s): 


Yes Start Date: 10/01/99 
No Completion Date: 09/30/00 


Subrecipient Private 570.500(c) 
Community Wide 


$0 
$ 10,000 
$0 
$0 


$ 10,000 


$0 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


0023 Florida Housing Corporation 03T Operating Costs of CDBG $0 
Homeless/AIDS Patients Programs Esg $ 10,000 

Homeless & HIV/AIDS HOME $0 

570.201(e) HOPWA $0 

Operations and maintenance for the Homeless Seniors 86 People (General) TOTAL $ 10,000 


Program at the Palm Beach Assisted Living Facility, 
which provides housing and supportive services to 


indigent seniors. (Countywide) Total Other Funding $0 

z 
ics 
= Help the Homeless? Yes Start Date: 10/01/99 

Help those with HIV or AIDS? No Completion Date: 09/30/00 

Eligibility: 

Subrecipient: Subrecipient Private 570.500(c) 

Location(s): Addresses 


534 Datura Street, West Palm Beach, FL 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


Objective/Description 


0025 Haitian Resource Center, Inc. 05Q Subsistence Payments CDBG $0 
ESG $ 10,000 

Homeless & HIV/AIDS 570.204 HOME $0 

HOPWA $0 


28 Households (General) 


Homeless prevention to families and individuals, TOTAL $ 10,000 
consisting primarily of emergency rent assistance. 


Funds may also cover insurance. (Countywide) 
Total Other Funding $0 


< 

= Help the Homeless? Yes Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 
Subrecipient: Subrecipient Private 570.500(c) 


Location(s): Community Wide 


U.S. Department of Housing & Urban Development 


CPD Consolidated Plan 
Listing of Proposed Projects 


CI AI 


Rebekah's House 


Homeless & HIV/AIDS 


Operations and maintenance of a transitional housing 
facility for single women and essential services 
including, but not limited to, assessment, counseling, 
and training for clients. (Countywide) 


03T Operating Costs of CDBG 
Homeless/AIDS Patients Programs ESG 
HOME 
570.201(e) HOPWA 
20 People (General) TOTAL 


Total Other Funding 


Help the Homeless? Yes Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 

Subrecipient: Subrecipient Private 570.500(c) 

Location(s): Addresses 


416 Hibiscus Street, West Palm Beach, FL 


$0 
$ 10,000 
$0 
$0 


$ 10,000 


$0 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


ObiectivelDeschiption 


0021 The Children's Place at Home Safe, Inc. 05Q Subsistence Payments CDBG $0 
ESG $ 10,000 

Homeless & HIV/AIDS 570.204 HOME $0 

HOPWA $0 


33 Households (General) 


Provision of homeless prevention services, consisting of ` TOTAL $ 10,000 
emergency rent, mortgage, and utility assistance, for 

Project Outreach clients. Project Outreach is a family . 

intervention program that provides counseling, case Total Other Funding $0 


management and material assistance to famili ies at risk 
of homelessness. (Countywide) 


= 

< 

e 

Lo 
Help the Homeless? Yes Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 
Subrecipient: Subrecipient Private 570.500(c) 


Location(s): Community Wide 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


0024 The Haitian Center for Family Services, Inc. 03T Operating Costs of CDBG $0 
Homeless/AIDS Patients Programs ESG $ 10,000 

Homeless & HIV/AIDS HOME $0 

570.201(e) HOPWA $0 

Operations and maintenance of Project Home, a joint 190 People (General) TOTAL $ 10,000 


effort by four agencies to provide emergency shelter and 

transitional housing to individuals and families. Funds 

are anticipated to cover partial lease payments for Total Other Funding $0 
three shelter/housing facilities: Operation Hope, Sistah 

to Sistah, and B&B Outreach Center. The Haitian Center 

will serve as the fiscal agent. (Countywide) 


Z 

e Help the Homeless? Yes Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 
Subrecipient: Subrecipient Private 570.500(c) 
Location(s): Addresses 


2715 Australian Avenue, West Palm Beach, FL 
3501 Old Dixie Highway, Riviera Beach, FL 
5014 Pinewood Avenue, West Palm Beach, FL 
1200 Blue Heron Blvd., Riviera Beach, FL 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


Obiective Description 


0026 The Lord's Place, Inc. 03T Operating Costs of CDBG $0 
Homeless/AIDS Patients Programs ESG $ 20,000 

Homeless & HIV/AIDS HOME $0 

570.201(e) HOPWA $0 

Provision of transitional housing and services for 632 People (General) TOTAL $ 20,000 


homeless families. Funds will cover operations and 

maintenance, essential services, and homeless prevention 

including, but not limited to, utilities, food vouchers, Total Other Funding $0 
and intercity bus tickets. (Countywide) 


a Help the Homeless? Yes Start Date: 10/01/99 
A Help those with HIV or AIDS? No Completion Date: 09/30/00 
tn 

Eligibility: 

Subrecipient: Subrecipient Private 570.500(c) 

Location(s): Addresses 


1750 NE 4th Street, Boynton Beach, FL 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


ObjectivelDeseriptión 


0028 Urban League of Palm Beach County, Inc. 050 Subsistence Payments CDBG $0 
ESG $ 24,000 

Homeless 8 HIV/AIDS 570.204 HOME $0 

HOPWA $0 


30 Households (General) 


Homeless prevention consisting of emergency rent or TOTAL $ 24,000 
mortgage payments to assist families that are at risk of 


homelessness. (Countywide) Total Other Funding $0 


Lem | 
> Help the Homeless? Yes Start Date: 10/01/99 
ES Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 
Subrecipient: Subrecipient Private 570.500(c) 
Location(s): Community Wide 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


| 
Objective/Description 


0029 Vetsville Cease Fire House, Inc. O3T Operating Costs of CDBG $0 
Homeless/AIDS Patients Programs ESG $ 21.000 
Homeless & HIV/AIDS HOME $0 
570.201(e) HOPWA $0 
Operations and mainetenance of three emergency shelters 500 People (General) TOTAL $ 21,000 
for veterans. (Countywide) 
Total Other Funding $0 
= 
no Help the Homeless? Yes Start Date: 10/01/99 
T Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 
Subrecipient: Subrecipient Private 570.500(c) 
Location(s): Addresses 


130 & 134 West 11th Street, Riviera Beach, FL 
824 Mcintosh Street, West Palm Beach, FL 
291 NE 19th Avenue, Boynton Beach, FL 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


ObjectivalDascription 


0030 Women Service Network, Inc. 05Q Subsistence Payments CDBG $0 
ESG $ 22,000 

Homeless & HIV/AIDS 570.204 HOME $0 

HOPWA $0 


130 Households (General) 


Homeless prevention consisting of emergency rent, TOTAL $ 22,000 
mortgage, and utility assistance; essential services 
including, but not limited to, food vouchers; and 


operations and maintenance of a day shelter and a Total Other Funding $0 
transitional housing facility for women and families. 
(Countywide) 
z 
eu 
oo 
Help the Homeless? Yes Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 
Subrecipient: Subrecipient Private 570.500(c) 
Location(s): Addresses 


Broadway, West Palm Beach, FL 
25 West 23rd Street, Riviera Beach, FL 
3011 Broadway, West Palm Beach, FL 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


Objectiva/Deectintion 


0031 YWCA of Palm Beach County, Florida, Inc. O3T Operating Costs of CDBG $0 
Homeless/AIDS Patients Programs ESG $ 20,000 

Homeless & HIV/AIDS HOME $0 

570.201(e) HOPWA $0 

Operations and maintenance of the Mary Rubloff YWCA 360 People (General) TOTAL $ 20,000 


Harmony House, an emergency shelter for women and their 

children who are victims of domestic violence. The . 

agency will provide a 24-hour hot line, transportation, Total Other Funding $0 
case management, and counseling. (Countywide) 


- 

< 

= Help the Homeless? Yes Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 
Subrecipient: Subrecipient Private 570.500(c) 


Location(s): Suppressed 


HCD awards ESGP funds in three (3) categories of activities relating to emergency shelter 
for the homeless: 


. Operations and Maintenance of emergency shelters and transitional housing. This 
includes electricity, telephone, water/sewer, insurance, food, rent, and maintenance. 

. Essential Services. This includes food vouchers, bus passes, household supplies for 
use in the shelter, medical supplies, and general program supplies. 

. Homeless Prevention. This includes one-time emergency rent, mortgage, and/or 


utility payments on behalf of clients who are at risk of eviction, foreclosure, or 
disconnection of service. 


The majority of activities recommended to receive ESGP funding assistance during FY 
1999-00 is for Operations and Maintenance of emergency shelters and transitional housing; 
however, a significant percentage (28%) is being recommended for Homeless Prevention. 


o. Geographic Distribution of ESGP Activities 
Although these agencies offer services to homeless and potentially homeless clients on a 


countywide basis, they operate shelters and/or service facilities within specific areas of the 
county. The agencies and their locations are as follows: 


> Adopt-A-Family of the Palm Beaches (1 facility) City of Lake Worth 

> Aid to Victims of Domestic Abuse (1 shelter) Location Confidential 

> Café Joshua (1 facility) City of West Palm Beach 

> Children’s Home Society (1 shelter) City of West Palm Beach 

> Children’s Place at Home Safe (2 shelters) Cities of West Palm Beach and Boca 
Raton 

> Farmworker Coordinating Council Glades 

> Florida Housing Corporation (1 facility) City of West Palm Beach 

> Haitian Center for Family Services (3 shelters) Cities of West Palm Beach and 

Riviera Beach 

> Haitian Resource Center Countywide 

> The Lord’s Place (1 facility) City of Boynton Beach 

> Rebekah’s House (1 facility) City of West Palm Beach 

> Urban League of Palm Beach County Countywide 

> Vetsville Cease Fire House (3 shelters) Cities of Riviera Beach, West Palm 
Beach, and Boynton Beach 

> Women Service Network (1 shelter) City of Riviera Beach 

> YWCA (Harmony House) (1 shelter) Location Confidential 


Street maps and a county map show the location of each agency (except where suppressed). 
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Location: 2920 Broadway 
West Palm Beach, Florida 


Source: 1998 PBC Street Atlas 
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Farmworker Coordinating Council 


Location: 425 SW 4th Street 
Belle Glade, Florida 
Source: 1998 PBC Street Atlas 
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MAP #8 
Haitian Center for F amily Services 


Location: 2715 Australian Avenue 
West Palm Beach, Florida 
OLE å Source: 1998 PBC Street Atlas 
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MAP #13 
Urban League of Palm Beach County, Inc. 


Location: 1700 Australian Avenue 
West Palm Beach, Florida 
Source: 1998 PBC Street Atlas 


GARDENIA 
SS 


x 


PAR 


| —— 
1 


dl 
di 


CLEARWATER 


AY, 
STRALIA 


CHILLINGWDR 


S HIM] O DR 


c 
e 


Jai 
ER 


fe 


IV.-33 


qe 
1 


ly |] | 
A 


m 
2 
= 


> 
< 


FERIA 


Sistah To Sistah 
(Haitian Center for F amily Services) 
x Location: 736 50th Street 
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Vetsville Cease Fire House, Inc. 


Location: 130 West 11th Street 
Riviera Beach, Florida 
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| Location: 3011 Broadway 


West Palm Beach, Florida 
Tá Source: 1998 PBC 


HOME Investment Partnership (HOME) Program 
1 HOME Program Description 


The HOME Program was created by the 1990 Cranston-Gonzalez National Affordable 
Housing Act. This program seeks to allocate funds to eligible jurisdictions to strengthen 
public/private partnerships in efforts to provide affordable housing for very low and low 
income persons. In Palm Beach County, the HOME Program is operated and administered 
by HCD. 


HOME funds can be used to implement short and medium term housing strategies through 
acquisition, rehabilitation, new housing construction and tenant based rental assistance. 
These may be accomplished through loans, advances, equity investments, interest subsidies, 
and other forms of investments that HUD approves. As a provision of the HOME Program, 
a participating jurisdiction is required to contribute a match of not less than twenty-five 
(25.0) percent of the funds drawn down from the jurisdiction's HOME Investment Trust 
Fund Account in that fiscal year, excluding funds used as listed below: 


administration and planning costs; 

CHDO operating costs; 

CHDO capacity building costs; and 

project specific assistance to CHDOs when the participating jurisdiction waives the 
repayment. 


€ E 2 4 


Entitlement Amount 
A sum of $2,011,000 has been allocated to Palm Beach County as an entitlement under the 
HOME Program for FY 1999-2000. 


Ten percent (1096) of the entitlement ($201,000) will be set aside for administration and 
planning for County staff. Fifteen percent (1596) of the entitlement ($301,650) will be 
allocated to Community Housing Development Organization (CHDO) related activities and 
five (5%) percent ($100,550) will be set aside for CHDO operating expenses. The remaining 
seventy percent (7096) of the entitlement ($1,407,800) will be used to implement the CDBG 
administered countywide second mortgage for first-time homebuyers program.(See table 6). 


Matching Contributions 

Funds from the State Housing Initiative Program (SHIP) will be used as matching 
contribution to implement both the CHDO administered First-time Homebuyers Program and 
the Countywide Second Mortgage Program for First-time Homebuyers. The matching 
requirement for the FY 1999-2000 HOME Program is estimated at $502,750. 
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Summary of HOME Funding and Matching Contributions 


CHDO Administered 2nd Mortgage Program in Support of First-Time Homebuyers. 
Palm Beach County HCD proposes to allocate approximately $301,650 in HOME funds to 


assist fifteen (15) eligible first-time homebuyers. HOME funding for this project will be 
supplemented by matching SHIP funds as required. 


Under this program, first-time homebuyers can acquire homes through CHDOs that secure 
financing, match clients to lots and facilitate mortgages. Funds will be disbursed primarily 
as second mortgages or development grants. 


Countywide 2nd Mortgage Program for First-Time Homebuyers 
Under this Program HCD proposes to subsidize the acquisition of approximately eighty- 


three (83) single family homes by very low, low and moderate income families who are first- 
time homebuyers. Approximately $1,407,800 in HOME Program funds will be allocated to 
this activity and this will be matched by funds from the SHIP funds set-aside for this 
purpose. The program will be administered by HCD in collaboration with the private sector. 


CHDO Operating Expenses 
HOME allocation of $100,550 (5.0 percent of the total grant and the maximum allowed 


under the regulations) is being proposed by HCD for this activity. No match is required. 


Program Administration 
Ten (10) percent of the total entitlement (the maximum allowed), which amounts to 


$201,000, will be set aside for Program Administration. No match is required. 
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Table 6 
HOME PROGRAM: Summary of Funding Recommendation 1999-2000 


ACTIVITIES HOME Funds Type of Investment 


CHDO Administered 2nd. | $ 301,650 Forgiven 
Mortgage Program in Support mortgages ps 
of First- Time Homebuyers. Conditional Grants. 


Countywide 2nd. Mortgage | $ 1,407,800 | 83 Forgiven 2nd. 
Program for First-Time mortgages and 
Homebuyers. Conditional Grants. 


Total Projects 1,709,450 


C) CHDO Operating Expenses 100,550 


D) Program Administration 201,000 


GRAND TOTAL 2,011,000 


2; Proposed HOME Projects 


Individual projects to be funded under the HOME Program for FY 1999-2000 have not yet 
been determined. However, the projects will fall under one of the following Programs 
outlined in the HOME Program Description -- CHDO administered second mortgage 
program in support of first-time homebuyers, or Countywide second mortgage program for 
first-time homebuyers. The Plan will be amended when funds are allocated to entities (via 
RFPs) to pursue an activity or when activity locations are identified. The programs proposed 
to be undertaken are summarized on following pages: 


3; HOME Priority Needs and Objectives 
Programs to be sponsored by the HOME Program will address, to varying degree, specific 
priorities recognized in the Five Year Consolidated Plan. The chart below illustrates the 


correlation between the HOME Program and these priorities. More detailed information is 
outlined in Section IV. D. 
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U.S. Department of Housing & Urban Development 


CPD Consolidated Plan 
Listing of Proposed Projects 


r 
ObjectivelDescription Citation/Accomplishiients 


CHDO Administered 2nd Mortgage for 1st-time Homebuyersi3 Direct Homeownership Assistance CDBG 
ESG 
Housing : 570.201 (n) HOME 
HOPWA 
15 Households (General) 


Financial Assistance, in the form of forgiven 2nd TOTAL 
mortgages or conditional grants, will be provided under 
the HOME Program to eligible first-time homebuyers. 


Funds will be disbursed by CHDO(s). Total Other Funding 
Help the Homeless? No Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 
Subrecipient: CHDO - 92.2 
Location(s): Community Wide 


$0 
$0 
$ 301,650 
$0 


$ 301,650 


$0 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


| ing sources 
Objective/Description Citation/Accomplishments 
0011 CHDO Operating Expenses 211 HOME CHDO Operating ExpensescDBG $0 
(subject to 596 cap) ESG $0 
Housing HOME $ 100,550 
HOPWA $0 
Five percent (5%) of the FY 1999-2000 HOME grant is 0 Organizations TOTAL $ 100,550 


being set-aside to fund the operating expenses of CHDOs 
selected to administer the HOME funded second mortgage 


program. Total Other Funding - $0 
+ 
Li 
Help the Homeless? No Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 
Subrecipient: CHDO - 92.2 


Location(s): Community Wide 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


ObjectivelDescrintion 


0010 Countywide 2nd Mortgage for 1st-time Homebuyers 13 Direct Homeownership Assistance CDBG $0 
ESG $0 

Housing 570.201(n) HOME $ 1,407,800 

HOPWA $0 


83 Households (General) 


HCD in partnership with private sector financial TOTAL $ 1,407,800 
institutions will administer a 2nd mortgage program to 

assist eligible first-time homebuyers to acquire homes. 

Funds will be awarded as forgiven 2nd mortgages or Total Other Funding $0 
conditional grants. 


Fi 
< 
A Help the Homeless? No Start Date: 10/01/99 
e Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 
Subrecipient: Local Government 
Location(s): Community Wide 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


Objective/Description . 
0012 HOME Program: Program Administration 21H HOME Admin/Planning Costs of RJDBG $0 
(subject to 1096 cap) ESG $0 
Planning & Administration HOME $ 201,000 
HOPWA $0 
Ten percent (10%) of the HOME grant will be set-aside to 0 N/A TOTAL $ 201,000 


cover planning and administration costs incurred in 
implementing the program. i 
Total Other Funding $0 


Lem) 
< 
kh Help the Homeless? No Start Date: 10/01/99 
+ Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 
Subrecipient: Local Government 


Location(s): Community Wide 


HOME PROGRAM ACTIVITY TYPE PRIORITIES ADDRESSED 


CHDO Activities Acquisition/Rehab, and New Potential Homeowners: High, 


Construction for S-F First-time | Medium. 
Homebuyers 


Countywide S-F Acquisition/Rehabilitation or Potential Homeowners: High, 
Housing for First-Time | New Construction Medium, Low i 
Homebuyers 


4. 


Geographic Distribution of HOME Activities 


Activities funded under the HOME Program are generally Countywide. However, the 
rationale for allocating funds are provided for reference in the "Geographic Distribution" 
component of the Housing and Community Development Strategic Five Year Plan. 


Planning Area Activity Type 
Countywide Activities CHDO Administered Acquisition and Rehabilitation 


for First-Time Single-Family Homebuyers; 
Countywide Acquisition, Rehabilitation and New 


Construction for Single-Family Housing for First- 
Time Homebuyers. 
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Community Development Block Grant (CDBG) Program 
1. CDBG Local Entitlement Methodology and Strategy 


Each year Palm Beach County must submit to the U.S. Department of Housing and Urban 
Development (HUD), an Annual Consolidated Plan which includes the County's Community 
Development Block Grant (CDBG) Application. The Annual Plan includes a list and 
description of the proposed activities and the respective recommended funding. 


To ensure a fair distribution of available CDBG funds among participating jurisdictions and 
other agencies requesting CDBG funds, the County implements a Local Entitlement 
Methodology and Strategy, summarized in Section III.C. Under the methodology funds are 
set-aside to address HCD's On-Going Housing Programs; Projects Having Countywide 
Impact; Indirect Costs; Project Implementation Costs; Program Administration Costs; 
Economic Development Program; Fair Housing; and Contingency. 


This section implements the methodology for FY 1999-2000 as described below. 
Implementation of the methodology considers the following factors: 


a. CDBG allocations may vary annually. During the month of March 1999, HUD made 
public the allocations for FY 1999-2000. Palm Beach County CDBG allocation is 
$6,641,000. 

b.  Proportionate share is subject to adjustments by HUD, periodically. The policy for FY 
1999-2000 is predicated upon percentages derived from figures provided by HUD on 
March 28, 1997. The methodology is adjusted annually, as necessary, to reflect new 
information from HUD. 


c.  Thelevel of funding of HCD's On-Going Housing Programs is based on targeted goals 
and objectives of the Department of Housing and Community Development. 


d.  Set-aside funds for HCD's On-Going Housing Programs are targeted to benefit 
participating municipalities as well as the unincorporated areas. 


€. The activities/projects must be eligible. 

f. Preference is given to eligible activities/projects that have documented to HCD's 
satisfaction, the ability to expend funds within twelve (12) to eighteen (18) months 
from the beginning of the fiscal year from which funds are awarded. 

g-  HCD's Planning Areas are comprised of three (3) categories, as follows: 


1) Category I: Municipalities having an interlocal agreement to participate in the 
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h. 


County's Urban County Participation Program, and no Target Areas; 

2): Category II: Municipalities having an interlocal agreement to participate in the 
County's Urban County Participation Program, and identified and/or potential 
Target Areas; and 

3) Category II: Unincorporated Palm Beach County Target Areas. 


Countywide projects/activities initiated by non-profits or staff, which meet the 


established criteria, will be funded from the County's gross entitlement, as they are not 
restricted to a specific municipality or the unincorporated area. 
Projects/activities whose service area of client populations is located within 
municipalities, if funded, will be funded from the affected municipality's final 
entitlement amount. 
When implementing the CDBG Program within participating municipalities, HCD 
absorbs administrative expenses related to the program. 
a. Implementation 
- The Palm Beach County entitlement for FY 1999-2000 is $6,641,000, with program 
income projected in the amount of $300,000, for a total gross entitlement of 
$6,941,000. Set Aside Funds for HCD's On-Going Housing Programs; Projects 
Having Countywide Impact; Project Implementation Costs; Program Administration 
Costs; Indirect Costs; Economic Development Program; Fair Housing Program; and 
Contingency are deducted from the total gross entitlement. This will yield the amount 
of funds available to Category II Municipalities and the Unincorporated Area to fund 
other CDBG projects/activities (see also, table 7). 
Estimated CDBG Entitlement for FY 1999-2000........................... eere $ 6,641,000 
Projected Propran INCOME eere nein ond innernn tre as aco Ee, Eegen $ 300,000 
Total Gross Entitlement ratas $ 6,941,000 
HCD's Countywide On-Going Housing Programs s $ 1,200,000 
» (Funds to Carry Out Demolitions ........................... $ 200,000) 
» (Funds to Provide Rehabilitation Loans/Grants .... $ 700,000)* 
> (Funds for Relocation/Replacement Housing ........ $ 300,000) 
Projects Having County wide Impact inci $ ( 339,525) 
Project Implementation Costs (includes indirect costs).............................. $ ( 825,053) 
Program Administration Costs (includes indirect costs)............................. $ (1,317,038) 
Economic Development (Pro degen sca $ ( 664,100) 
Far EN iS $ ( 100,000) 
COMIDO AS $ ( 220,640) 
Total Available CDBG Funds........................ $ 2,274,644 
* Includes program income estimated at $300,000. 
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After deducting HCD's Set Aside Funds from the Total Gross Entitlement, remaining CDBG 
funds in the amount of $2,274,644 are redistributed among eligible Category II 
Municipalities and the Unincorporated Area share. The following steps provide a brief 
summary of how these funds are redistributed for FY 1999-2000: 


b Take the amount of total available CDBG funds and calculate the initial entitlement 
of Category I Municipalities; Category II Municipalities; and the Unincorporated 
. Area, based on the proportion of the entitlement for which they are responsible (see 
table 8). 
11. Subtract the total of the initial proportionate share of the Category 1 Municipalities 
to determine the amount of additional entitlement available to the remaining Category 
II Municipalities and the Unincorporated Area (see table 9). 


111. Calculate the proportionate share among the remaining Category II Municipalities 
and the Unincorporated Area, to determine the Final Entitlement (see also, table 10). 


b. | Pocket of Poverty Strategy 


Pockets of Poverty (POP) are defined as specific geographic areas consisting of several or more 
census blocks in which seventy percent (7096) or more of the residents are low-and moderate- 
income. The Block Level CDBG Eligibility Study, also known as the Pocket of Poverty Study, 
prepared in April of 1995 by DEVPLAN, Inc., serves to identify those areas meeting the POP 
definition within Palm Beach County, in addition to areas where fifty-one percent (5196) or more of 
the residents are low-and moderate-income persons. The Study serves as a planning and funding 
tool. As a planning tool, it assisted in the preparation of the Six Year Study to identify HCD 
Planning Areas for the CDBG Program. The Study identified target areas where eligible activities 
could receive CDBG funding. The Study assisted in identifying target areas within the incorporated 
and unincorporated portions of the County. As a funding tool, the Study has been used to devise the 
strategy discussed below. 


The intent of the POP Strategy is twofold: 1) to provide the unincorporated area with a ranking tool 
for activities/projects with similar qualifying merits; and 2) to provide municipalities receiving local 
entitlement for eligible activities/projects, with additional funding to address POP needs. 
Applications stemming from participating municipalities are limited by the municipality's 
entitlement amount. To assist the pocket of poverty areas located in municipalities, the strategy 
considers providing additional funding to those municipalities. 


Additional funding is recommended to municipalities with POPs only if there are CDBG funds 
available for consideration after all other eligible and highly feasible/viable activities have been 
considered for funding. Funds allocated to applicable municipalities, during a fiscal year, under the 
POP Strategy, can be recaptured in an equal amount from those municipalities during the next fiscal 
year, if available funding is not sufficient to cover eligible activities in the unincorporated area. 
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Implementation: The Strategy will be implemented as follows: 


Municipalities: Assistance to POP areas within municipalities will vary depending on the 
local entitlement amount. Two (2) distinct categories are recognized for municipalities, 
by identifying those having or receiving local entitlement of greater or less than $100,000. 


a) Municipalities with a local entitlement of less than $100,000: Participating 
municipalities are considered for assistance taking into consideration geographical 
location, as follows: 


i) Glades Area: Municipalities with a local entitlement of less than $100,000 will 
be eligible to receive POP funding to bring total funding up to, but not exceeding 
$200,000; and 


ii) Eastern Palm Beach County: Municipalities with a local entitlement of less than 
$100,000 will be eligible to receive POP funding to bring total funding up to, but 
not exceeding $100,000. 


b) Municipalities with local entitlement of more than $100,000, regardless of 
geographical location, will be eligible to receive additional POP funding up to 10 
percent of their entitlement. 


Unincorporated Area: 1f all unincorporated area activities/projects have been determined 
to be eligible and highly feasible/viable, the identification of POPs will assist in the 
ranking of the activities/projects for funding purposes. Eligible and highly feasible/viable 
activities and projects with POP areas within the unincorporated area will take precedence 
over activities and projects assisting POP areas within local entitlement jurisdictions. 


ii. Guidelines: The following guidelines will be used to implement the POP Strategy: 


de 


Activity/Project Type: Priorities will be assigned based on the type of activity/project as 
follows: 


Priority 41: Infrastructure; 

Priority 22: Housing; 

Priority #3: Community Facilities; and 
Priority #4: Public Services 


Economic Development projects are not listed, because if determined eligible they would 
be funded from the Economic Development Program funds which are deducted from the 
total gross entitlement allocation. The funds would be treated similarly to "Projects Having 
Countywide Impact", as explained in the methodology. To be determined as economic 
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TABLE 7 
COMMUNITY DEVELOPMENT BLOCK GRANT (CDBG) PROGRAM 
ADMINISTRATION, IMPLEMENTATION, ECONOMIC DEVELOPMENT AND COUNTYWIDE ACTIVITY COSTS 
for Fiscal Year 1999-2000 (25th Year) 


. HCD On-going Housing Programs 
1. Funds to Carry Out Demolitions 200,000 
2. Funds to Provide Rehabilitation Loans/Grants 700,000 * 
300,000 
SUBTOTAL 1,200,000 


. Projects Having Countywide Impact 

1. Adopt-A-Family of the Palm Beaches, Inc. cno een TE 
2. (The) ARG of Palm Beach County; Inc, srt 
3. (The) Children's;Place at Homie Safe, Ine, ...: ti 
4. (The) Children's Place at Home Safe; Ino. uinci ttti ttt ege 
5. Consumer Credit Counseling Service 

6. Florida Housing Corporation 

7. Urban League of Palm Beach County, Ho. ao rec p Wawa y eddie 

339,525 


. Project Implementation Costs 
1. Housing Related Activities 
a) Code Enforcement Project Implementation Costs 155,848 
Includes Indirect Costs $ 18,977 
b) Housing Rehabilitation Project Implementation Costs 464,252 
Includes Indirect Costs 79,703 
c) Housing Relocation/Replacement Implementation Costs 66.162 
Includes Indirect Costs 18,976 
2. Capital Improvements 
a) Capital Improvements Implementation Costs 165,537 
Includes Indirect Costs 
$ 30,761 
SUBTOTAL 882,560 


. Program Administration Costs 
1. General Administration & Fiscal 464,304 
Includes Indirect Costs 
2. Planning Section Administration 795,227 
Includes Indirect Costs 
SUBTOTAL 1,259,531 


. Economic Development Program 
1. 10% of Entitlement $ 664,100 
SUBTOTAL 664,100 


Fair Housing Program SUBTOTAL 100,000 

. Contingency (3.3%) . 220,640 
4,666,356 

TOTAL ENTITLEMENT AMOUNT S 6,641,000 TOTAL FUNDS 6,941,000 


PROGRAM INCOME ok 300,000 ON-GOING PROJECTS/IMPLEMENTATION . 4,666,356 
TOTAL FUNDS 6,941,000 TOTAL AVAILABLE FUNDS** 2,274,644 


*  [ncludes Program Income estimated at $300,000. 
** Funds for Category II municipalities and unincorporated area activities. 
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TABLE 8 


Palm Beach County 
Community Development Block Grant (CDBG) Program 
for Fiscal Year 1999-2000 (24th Year) 
Initial Entitlement Funds 


Total Available for New Projects: 2,274,644 * 


Category I ` HUD Estimated 
Entitlement Proportionate Share Initial 
Municipalities of County Entitlement Entitlement Funds 
Atlantis 0.11852% 2,695.87 
Golfview 0.01481% 336.98 
Gulf Stream 0.07407% 1,684.92 
Highland Beach 0.31111% 7,076.67 
Hypoluxo 0.08889% 2,021.91 
Juno Beach 0.20741% 4,717.78 
Jupiter 2.94815% 67,059.87 
Lantana 1.31852% 29,991.60 
Mangonia Park 0.42963% 9,772.54 
North Palm Beach 0.94815% 21,566.99 
Palm Beach Gardens 2.54815% 57,961.30 
Palm Beach Shores 0.14815% 3,369.84 
Palm Springs 1.02222% 23,251.92 
South Palm Beach 0.11852% 2,695.87 
Tequesta, Village of 0.37037% 8,424.61 
Wellington ** 0.00000% - 
Category I Subtotal 10.66667% 242,628.69 


Aja Ga Go Ga Y Go Y Ga Ga Go Go $ Go Go aca 


Category II Municipalities 
Belle Glade, City of 8.25185% 187,700.25 
Greenacres, City of 2.78519% 63,353.05 
Lake Park, Town of 1.33333% : 30,328.59 
Lake Worth, City of 7.719259% 177,253.74 
Riviera Beach, City of 9.22963% 209,941.22 
South Bay, City of 1.73333% 39,427.16 
Category II Subtotal 31.12593% 708,004.01 


Unincorporated PBC 58.20741% 1,324,011.30 


Grand Total 100.00000% 2,274,644.00 * 


Initial Amount available includes FY 1999-00 Estimated Gross Allocation of $6,641,000, plus Projected Program 
Income in the amount of $300,000, less CDBG Administration, Implementation, Countywide Activities, Economic 
Development and Contingency Costs in the amount of $4,666,356. 

Figures provided by HUD still calculated data for the recently incorporated Village of Wellington with the Unin- 
corporated Area Share. 
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TABLE 9 


Palm Beach County 
Community Development Block Grant (CDBG) Program 
for Fiscal Year 1999-2000 (25th Year) 
Proportionate Share of Total Entitlement Funds Available to Category H and the Unincorporated Area 


Proportionate 
Share of Cat. I 
Category II Municipalities Proportionate Intitial Among Cat. II Additional Final 
and Unincorporated Area Percentage Entitlement and Unincorp. Entitlement Entitlement 
Belle Glade, City of 8.25185% $ 187,700.25 9.10279% $ 19,355.92 $ 207,056.17 
Greenacres, City of 2.78519% $ 63,353.05 3.07240% $ 6,533.06 $ 69,886.10 
Lake Park, Town of 1.33333% $ 30,328.59 1.47083% $ 3,127.53 $ 33,456.11 
Lake Worth, City of 7.79259% $ 177,253.74 8.59618% $ 18,278.66 $ 195,532.40 
Lantana, Town of * 1.31852% $ 29,991.60 1.45449% $ 3,092.78 $ 33,084.38 
Riviera Beach, City of 9.22963% $ 209,941.22 10.18140% $ 21,649.44 $ 231,590.65 
South Bay, City of 1.73333% $ 39,427.16 1.91208% $ 4,065.79 $ 43,492.95 
Category II Total 32.44444% $ 737,995.61 35.79016% $ 76,103.16 $ 814,098.77 
Unincorporated PBC 58.20741% $ 1324,011.30 64.20984% $ 136,533.93 $ 1,460,545.23 
Category I Total 9.34815% $ 212,637.09 0.00000% n/a n/a 
Grand Total 100.0000% 2,274,644.00 100.0000% $ 212,637.09 2,274,644.00 


* Town of Lantana is a Category I Municipality that applied for CDBG funding. 


The percentage for Lantana was calculated in order to determine the overall proportionate Municipal share of the entitlement. 
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TABLE 10 


Palm Beach County 


Community Development Block Grant (CDBG) Program 


for Fiscal Year 1998-99 (24th Year) 


Total Entitlement Available to Category II Municipalities 


Total Available for New Projects: 


Category II Municipalities 


Belle Glade, City of 
Greenacres, City of 
Lake Park, Town of 
Lake Worth, City of 


Lantana, Town of *** 


and Unincorporated Palm Beach County 


$ 2,274,644 * 


Proportionate Share 
Among Cat. II and 
Unincorporated PBC 
9.10279% 
3.07240% 
1.47083% 


8.59618% 


1.45449% 


Final 
Entitlement Funds 


207,056 


69,886 


33,456 


195,533 


33,084 


231,591 


Riviera Beach, City of 10.18140% 


South Bay, City of 1.91208% 43,493 


Category II Total 35.79017% 814,099 
Unincorporated PBC 64.20984% 1,460,545 
Category I Total 0.00000?6 - 


Grand Total 100.00000% 2,274,644 


* Final Entitlement Funds: Initial entitlement from Table "8", plus additional entitlement from Category I Municipalities 

** — Table "9" illustrates how the methodology was calculated to determine the proportionate share of Finai Entitlement Funds R 
among Category II Municipalities and Unincorporated PBC. 

*** Town of Lantana is a Category I Municipality that applied for CDBG funding. 


The percentage for Lantana was calculated in order to determine the overall proportionate Municipal share of the entitlement. 


REESE COSE ce N ds 
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development a project must satisfy HUD's definition of economic development. 
2. Activity/Project Nature: The activity/project must directly address a POP need. 
3. Activity/Project Benefit: The project must directly benefit the residents of a POP. 


CDBG Activity Evaluation Process and Activity Funding 


Palm Beach County Housing and Community Development (HCD) has developed two separate 
activity evaluation processes. The first process was designed for activities submitted and/or 
prioritized by municipalities, and comprises one stage. The second one is for Countywide activities 
and activities in the unincorporated areas, and comprises two (2) stages. These processes are utilized 
to evaluate activities included in the funding request applications submitted to HCD, and are subject 
to periodical assessments and revisions, if necessary. 


A. One-Stage Process 


This process applies to those activities submitted by the municipalities, or by agencies whose 
activities will have an impact on the municipalities' entitlement. 


Stage I: Preparation of the Evaluation Criteria Form for Municipalities and Local Agencies 
Impacting the Municipalities’ Entitlement 


The Evaluation Criteria Form consists of 20 sections. No scoring points are assigned to this 
form. The form is prepared by Planning staff and distributed to other HCD sections, as 
applicable, for comments. 


Funding allocations for municipalities will be based on the results of Stage I and the 
prioritization submitted by the applicable municipality. Funding allocations will include, where, 
applicable, conditions and observations. 


B. Two-Stage Process 


The two-stage process applies to countywide activities and activities in the unincorporated area. 
It comprises the following: 


Stage I: Preparation of the Preliminary Evaluation Criteria Form for Countywide/ 
Unincorporated Activities or Activities located in Non-entitlement municipalities 


: The Preliminary Evaluation Criteria Form represents Stage I of the Community Development 
Block Grant (CDBG) Evaluation Process. The form consists of eighteen (18) sections and one 
(1) appendix. Eleven (11) of the sections include scoring points, and are described in 
Appendix 1 of the form. 
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Scoring points are included to provide a preliminary overall rating of each activity. This 
preliminary rating represents one instrument that assists staff in arriving at funding 
recommendations. The form is prepared by Planning staff and distributed to other HCD 
sections, as applicable, for comments. 


The following criteria, among others, are included in the Preliminary Evaluation Criteria Form 
used under both processes: 

e Compliance with National Objective 

e Eligibility per HUD Regulations 

e Benefit to Target Areas 

e Activity Need Justification (priority per the 5 Year Consolidated Plan) 

e . Cost Reasonableness and Effectiveness 

e Activity Management/Implementation 

e Experience and Past Performance 

e Matching Contribution(s) 


Stage II: Implementation of the Comparative Analysis 


A comparative analysis will be performed for Countywide/Unincorporated Activities or 
Activities located in Non-entitlement municipalities. 


The comparative analysis will be based on the following factors: 
e Staff Assessment of Urgency 
* Assessment of Viability 
e Assessment of Feasibility 
* Assessment of Stability and Credibility of the Organization 
e Assessment of Capability 
e Activity Results/Benefits 
e Activity Continuity 
e A Additional Information, if applicable 
e Staffs Preliminary Funding Recommendations 


Upon completion of Stage Two, HCD Planning staff submits funding recommendations and 
funding allocations to the HCD Director. All applicants are notified in writing of the funding 
recommendations and allocations, and informed of the scheduled meetings to discuss funding 
recommendations/allocations and the draft Annual Consolidated Plan. Funding 
recommendations/allocations are presented to the Board of County Commissioners (BCC) at 
a regular meeting and a public hearing. 


During the FY 1999-2000 CDBG application process, thirty-seven (37) applicants submitted 
applications for fifty-five (55) activities, as a result of the Notice of Funding Availability 
(NOFA) published on October 11, 1998. Four (4) applications were withdrawn, for a total of 
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3. 


fifty-one (51) activities. The total amount requested by the applicants for all activities was 
$9,188,455 with a total Activity/Project cost of $49,732,110. 


Recommended Funding by CDBG Objective 


HCD has identified activities which will be funded under one (1) of the following specific objectives: 
1) Housing; 2) Capital Improvements; 3) Public Services; 4) Fair Housing; 5) Indirect Costs; 
6) Program Administration; 7) Project Implementation; and 8) Economic Development Objectives. 
This classification is applied to all CDBG activities/programs inclusive of those undertaken with 
HCD's Set-aside Funds. Table 11 provides a brief outline of each proposed activity/program to be 
funded under the CDBG Program during FY 1999-2000, by objective and/or category. The 
following narrative provides a brief description of each of the aforementioned objectives: 


> 


Housing Objective: To conserve, upgrade and expand the existing housing stock, especially 
housing available to low-and moderate-income persons/families, primarily within identified 
Target Areas. This objective will serve to: provide a variety of housing types and locations to 
all eligible persons/families, carry out neighborhood revitalization projects, handle the 
demolition and clearance of unsafe structures, determine the cost of residential and multi-family 
rehabilitation through work write-ups, and inspect homes participating in HUD approved 
programs. 


Capital Improvements Objective: To provide an improved neighborhood environment which 
will include a full range of public facilities, utilities and adequate infrastructure to meet the 
needs of low-and moderate-income residents, particularly within the Target Areas; and to 
remove materials or architectural barriers which restrict the mobility and accessibility of elderly 
or handicapped persons to buildings. 


Public Services Objective: To promote the availability of health and human services to 1) 
protect and enhance the health, safety and welfare of low-and moderate-income persons/families 
residing in Palm Beach County; 2) further stabilize deteriorating neighborhoods; and 3) 
complement the physical and economic development investment provided by the CDBG 
Program. 


Fair Housing Objective: To fund activities that will assist HCD in the implementation of fair 
housing requirements. 


Indirect Costs: To provide funds to cover indirect costs under the County’s Cost Allocation 
Plan. 


HCD's Program Administrative Cost Objective: To provide essential planning, budget/program 
monitoring, coordination, and contractual administration to ensure the implementation of CDBG 


Program activities within the Department of Housing And Community Development; 
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» Project Implementation Objective: To provide services directly related to carrying out the 
activities included in this plan; and 


» Economic Development Objective: To facilitate the effective utilization of the CDBG set-aside 
for job creation and economic development. Projects will be selected to ensure maximum 
impact and success. Preference will be given to those projects which create the most jobs, 
benefit the greatest percentage of low- to moderate-income persons, and have the best 
leveraging ratios. All projects must be located in or adjacent to a Lagging Development Region, 
with preference going to those benefitting the Core Areas. 


4. Proposed CDBG Projects 


The estimated FY 1999-2000 CDBG entitlement of $6,941,000 will be redistributed to various 
activities/programs identified as HCD Set-aside Funds, municipalities, other public agencies and 
private or non-profit agencies to meet an identified HCD objective, as previously delineated. The 
Community 2020 Planning Software provided by HUD to assist each jurisdiction in the preparation 
of their Annual Consolidated Plan provides a vehicle for identifying each proposed activity/program. 
Consequently, the preparation of the Listing of Proposed Projects spreadsheets creates a detailed one- 
page summary of each proposed activity while including all information required for submission to 
HUD. It should be noted that the HUD Community 2020 Planning Software provides the categories, 
information that can be displayed, and the method for arranging the information on each Proposed 
Project Summary form. The information was provided within the parameters established by the 
software. A total of forty-three (43) Proposed Projects spreadsheets have been created to describe 
activities to be undertaken with CDBG Program funds for FY 1999-2000, as follows: 


5. CDBG Priority Needs and Objectives 


The Proposed Projects forms prescribed by HUD summarize CDBG activities to be undertaken 
during FY 1999-2000. However, this information does not include the specific Priority Community 
Development (CD) needs to be addressed by such activities. The Five-Year Consolidated Plan 
outlines the Priority CD Needs of the jurisdiction and identifies quantitative objectives to be 
undertaken during the five-year planning period. Subsequently, 

the measurable objectives listed serve as a guideline to assist Palm Beach County in the distribution 
of CDBG funds, and provide a summary of activities which should be undertaken to address 
identified Priority CD Needs. Table 12 provides a brief summary of the number of activities by CD 
Objective to be undertaken during FY 1999-2000, and the Priority CD Needs addressed: 
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Table 11 


Community Development Block Grant (CDBG) Program 
Recommended Expenditures by Objective/Category 
Fiscal Year 1999-00 (25th Year) 


^ HCD HOUSING OBJECTIVE: 
Activity/Location 


1. Demolition. (Countywide) 


2. Rehabilitation Loans/Grants. (Countywide) 


3. Relocation Grants (Replacement Housing). 
(Countywide) 


4. Rehabilitation of the child care center and 
installation of a tot lot at the agency's Villa 
Lago housing development located in the City 
of South Bay. 


5. Rehabilitation at the Palm Beach Assisted 
Living Facility, located at 534 Datura St., 
West Palm Beach. 


6. Rehabilitation at the agency's housing facility 
for persons with HIV/AIDS and their children. 


7. Purchase of playground equipment for a 
recreation area at a transitional housing complex, 
located at Haverhill Rd. and Elmhurst Rd., West 
Palm Beach. 


* Includes Program Income estimated at $300,000. 


HCD CAPITAL IMPROVEMENTS OBJECTIVE: 
Activity/Location 


n 
1. Rehabilitation of the agency's administrative and 


program facility located at 201 Australian Ave., 
Riviera Beach. (Countywide) 


2. Installation of water mains in the Lake Worth 
Corridor South Target Area, within the City of 
Atlantis Water Service Area. 


3. Comprehensive Street Improvements on 
Southwest 6th St. between Southwest Ave. A and 
Southwest Ave. E in the Belle Glade Target Area. 


4. Park Improvements to Hand Park, located at 
NW 6th St., and Lakeshore Park, located at 
1201 SW Ave. E Place, in the City of Belle Glade. 


Implementing Agency 
PBC Housing and Community 
Development 


PBC Housing and Community 
Development 


PBC Housing and Community 
Development 


Centro Campesino Farmworker 
Center (CCFC), Inc. 


Florida Housing Corporation 


Hope House of the Palm Beaches, 
Inc. 


The Lord's Place, Inc. 


HOUSING TOTAL 


Implementing Agency 


The ARC of Palm Beach County, 


Inc. 


Atlantis, City of 


Belle Glade, City of 


Belle Glade, City of 
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Recommended 
Funding 
$ 200,000 
$ 700,000 * 
A 300,000 
$ 140,000 
$ 45,000 
$ 75,000 
$ 21,120 
$ 1,481,120 
Recommended 
Funding 
$ 25,000 
$ 300,000 
$ 116,061 
$ 45,200 


Table 11 
Community Development Block Grant (CDBG) Program 
Recommended Expenditures by Objective/Category 
Fiscal Year 1999-00 (25th Year) 


HCD CAPITAL IMPROVEMENTS OBJECTIVE (continued): 


: Activity/Location Implementing Agency 
5  Revitalization of the Lake Worth Corridor through Engineering Services Division, 
the installation of water mains on Edward Ave., Engineering and Public Works, 
Beverly Dr., Wisconsin St., and Kenyon Rd. in Palm Beach County Department of 
the Lake Worth Corridor North Target Area. 
(unincorporated PBC) 
6. Phase V Improvements to Ira Van Bullock Memorial Greenacres, City of 


Park, located at 10th Ave. North between Perry 
Ave. and Swain Blvd. in the Greenacres Target Area. 


7. Installation of septic tank and drainfield at In The Pines, Inc. 
In The Pines North, located at 12955 Hagen 
Ranch Rd., Boynton Beach. (unincorporated PBC) 


8. Design and installation of comprehensive storm Lake Park, Town of 
drainage improvements in the Lake Park Target 
Área. 

9. Installation of comprehensive street improvements Lake Worth, City of 


on 4th Avenue North from B to D Streets and from 
E Street to the FEC Railway; and on 5th Avenue 
North from A to C Streets and from F Street to 

the FEC Railway. 


10. Construction of the North 4th Street Playground/ Lantana, Town of 
Park, located at North 4th Street and Gator Ave. 


11. County-initiated infrastructure improvements in Palm Beach County 
the Limestone Creek Target Area. (unincorporated 
PBC) 

12. Phase II of street improvements in the Riviera Riviera Beach, City of 


Beach Target Area, on West 33rd Street from 
Old Dixie Highway to Avenue O. 


13. Phase III of the Sewer Rehabilitation project South Bay, City of 
in the South Bay Target Area. 


. 44. Land acquisition and infrastructure improvement Westgate Belvedere Homes CRA 
costs for North Westgate. (unincorporated PBC) 


CAPITAL IMPROVEMENTS TOTAL 
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Recommended 
Funding 

$ 195,058 
$ 100,000 
$ 42,000 
$ 100,000 
$ 211,700 
$ 25,259 
$ 250,000 
$ 189,750 
$ 130,996 
$ 100,000 
$ 1,831,024 


Table 11 


Community Development Block Grant (CDBG) Program 
Recommended Expenditures by Objective/Category 
Fiscal Year 1999-00 (25th Year) 


HCD PUBLIC SERVICES OBJECTIVE: 


d 


M 


Activity/Location 
Payment of the salary for one (1) position at 
Project Safe I, a 29-unit transitional housing 
program for homeless families, located at 2304 
Congress Ave., Riviera Beach. (Countywide) 


Funding in support of salaries for the Housing 
Counseling Program, located at 1700 Australian 
Ave., West Palm Beach. (Countywide) 


Funding in support of a salary for services provided 


Belle Glade Child Development Center located at 


20 Carver Street, Belle Glade. (unincorporated PBC) 


Funding in support of a Community Llaison 
to provide housing counseling and related 
activities in Villa Lago and the Glades. 


Funding in support of services at the WJCG 
Enablement/Tutorial Center, located at 7187 
Church St., in the Limestone Creek Target 
Area. (unincorporated PBC) 


Funding in support of salaries for child care 
workers at the Family Cottage and Sibling 
Shelter, located at 2309 Ponce De Leon Ave., 
West Palm Beach. (Countywide) 


Funding in support of one (1) salary, program 
supplies, and food for the Preschool/Afterschool 
Program, located at 2309 Ponce De Leon Ave., 
West Palm Beach. (Countywide) 


Payment of lease at the main office building, 
located at 2330 South Congress Ave., West 
Palm Beach. (Countywide) 


Funding in support of one (1) salary and supplies 
for the agency's program in Riviera Beach, 
located at 200 West 12th St., Riviera Beach. 


10. Funding in support of salaries to provide 


housing counseling. 


Implementing Agency 
Adopt-A-Family of the Palm 
Beaches, Inc. 


Urban League of PBC, Inc. 


Redlands Christian Migrant 
Association (RCMA) 


Centro Campesino Farmworker 
Center (CCFC), Inc. 


West Jupiter Community Group 
(WICG), Inc. 


The Children's Place at Home 
Safe, Inc. 


The Children's Place at Home 
Safe, Inc. 


Consumer Credit Counseling 
Service 


Boys & Girls Clubs of Palm Beach 


County, Inc. 


Housing Services of Palm Beach 
County, Inc. 


PUBLIC SERVICES TOTAL 
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Recommended 
Funding 

$ 49,000 
$ $5,000 
$ 16,000 
$ 20,000 
$ 40,000 
$ 66,525 
$ 34,000 
$ 35,000 
$ 30,000 
A 35,000 
$ 410,525 


Table 11 
Community Development Block Grant (CDBG) Program 
Recommended Expenditures by Objective/Category 
Fiscal Year 1999-00 (25th Year) 


HCD FAIR HOUSING OBJECTIVE: 
Activity/Location Implementing Agency 
1 Funding in support of salaries and operating PBC Housing and Community Dev. 
expenses to carry out Fair Housing activities. 
(Countywide) 
FAIR HOUSING TOTAL 


HCD INDIRECT COST OBJECTIVE: 

Activity/Location Implementing Agency 
1. Costs to cover indirect costs under the County's PBC Board of County Commissioners 
cost allocation plan. 


INDIRECT COST TOTAL 


HCD PROGRAM ADMINISTRATION COSTS OBJECTIVE: 
Activity/Location Implementing Agency 


1. General Administration and Fiscal. (Countywide) PBC Housing and Community Dev. 


2. Planning Section Administration. (Countywide) PBC Housing and Community Dev. 
PROGRAM ADMINISTRATION COSTS TOTAL 


HCD PROJECT IMPLEMENTATION COSTS OBJECTIVE: 
Activity/Location 


1 Code Enforcement. (Countywide) 


Implementing Agency 
PBC Housing and Community Dev. 


2. Housing Rehabilitation. (Countywide) PBC Housing and Community Dev. 


3. Housing Relocation/Replacement. (Countywide) PBC Housing and Community Dev. 


4. Capital Improvements. (Countywide) PBC Housing and Community Dev. 


5. Economic Development. (Countywide) PBC Housing and Community Dev. 
Subtotal 


6. City of Belle Glade Community Development 
Program: rehab., code enforcement, and 
demolition withinthe Belle Glade Target Area. 


City of Belle Glade/PBC Housing 
and Community Development 


7. City of South Bay Community Development 
Administration: rehab., code enforcement, and 
related activities in the South Bay Target Area. 


City of South Bay/PBC Housing 
and Community Development 


Subtotal 
PROJECT IMPLEMENTATION COSTS TOTAL 


ECONOMIC DEVELOPMENT PROGRAM 
T. Ten percent (10%) of CDBG Entitlement set-aside — 
for eligible Economic Development Activities. 
(Countywide) 


Implementing Agency 
PBC Housing and Community Dev. 


ECONOMIC DEVELOPMENT TOTAL 
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Recommended 
Funding 


$ 100,000 


$ 100,000 


Recommended 
Funding 


$ 379,539 


$ 379,539 


Recommended 
Funding 


$ 373,215 


$ 643,410 


$ 1,016,625 


Recommended 
Funding 
$ 136,871 
$ 384,549 
$ 47,186 
$ 146,560 
$ 30,761 
$ 745,927 
$ 66,500 
$ 25,000 
$ 91,500 
$ 837,427 
Recommended 
Funding 
$ 664,100 
$ 664,100 


PN 


Table 11 
Community Development Block Grant (CDBG) Program 
Recommended Expenditures by Objective/Category 
Fiscal Year 1999-00 (25th Year) 


TOTAL AVAILABLE FOR CONTINGENCY Implementing Agency Funding 
1. Contingency PBC Housing and Community Dev. $ 220,640 
CONTINGENCY TOTAL $ 220,640 
TOTAL EXPENDITURES $ 6,941,000 
SUMMARY OF CDBG PROGRAM EXPENDITURES Recommended 
FY 1999-00 (25th Year) Funding 
d IDU MBA AAA NARRAN ARDE $ 1,481,120 * 
25 CUD UAL LID OVE ICTS E AAA AAA AAA AAA AAA AA $ 1,831,024 
SE STEE SN E A AE A A $ 410,525 
4. Fair Housing.......... pu Ee RA AA ie Neo nie eh D ces ues qux RU deae ea sonas Ea aS e ERR E $ 100,000 
Ds INOCENCIO EAST RD hibet ena ie $ 379,539 
3, rogram Adminis Tani on E $ 1,016,625 
P 6: oDrojecidmplerentaton COSES ecco A N Son ano es NEA DONA ANN parana eta Eee es eo RS RR H 745,927 
7. City of Belle Glade and City of South Bay Project Implementation Coste $ 91,500 
8. Economie Development Programs. deseo iie o oa d EGER SUR SEE $ 664,100 
O LL e EE, $ 220,640 
TOTAL EXPENDITURES $ 6,941,000 
* Includes Program Income estimated at $300,000. 
SUMMARY OF AVAILABLE CDBG RESOURCES 
FY 1999-00 (25th Year) 
A. EhlitlemenUAmoWhl............. eerte eret AAA AAA AAA $ 6,641,000 
2. Estimated Program feodi docens CA $ 300,000 
TOTAL GROSS ENTITLEMENT $ 6,941,000 
ref: s:/common/planning/1999 00/consplan/acp'99/cdbgrecm.xls 
amm, 
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CD Objective 


Table 12 


Description of CDBG Activities to Address Priority Needs and Objectives 
FY 1999-2000 (25th Year) 


Activities 


Housing Activities 
DL REDDITUR. PR e 


* 
2 
* 
3 


. Relocation/Replacement......................... 


. Improvements: Special Needs Housing.. 
4 


Capital Improvements 
1... Public Facility Needs... ete 3 


Priority CD Need Addressed 


Existing Homeowners: high/medium 
Existing Homeowners: high/medium 
Special Needs Populations: high 


Parks/recreation Facilities: medium 
Neighborhood Facilities: medium 
Child care/Youth Centers: high 
Other Public Facilities: medium 


2. Infrastructure Improvements.................... 11 Street Improvements: high 
Sewer/Water Improvements: high 
Flood Drain Improvements: high 
Sidewalk Improvements: low 
Public Services 
I. Public Service Needs............ eee ó Fair Housing Counseling: medium 
Tenant/Landlord Counseling: low 
Childcare Services: high 
Youth/Senior Services: high 
Other Public Service Needs: medium 
2. Priority Homeless Needs........................ 3 Transitional Shelters: high 
Commercial/Industrial rehab: high 
Economic Development................. eins Tt C/I Infrastructure: medium 


Other C/I Improvements: medium 
Micro-Business: high 

Other Businesses: medium 
Technical Assistance: high 

Other Eco. Dev. Needs: medium 


Priority CD Needs addressed by quantitative objectives identified under housing activities have been listed 
in the Section Proposed Housing Accomplishments. 
Priority Economic Development Needs addressed by policies identified under economic development 
activities have been listed in the Section Proposed Economic Development Policies. 
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Objective/Description 


U.S. Department of Housing & Urban Development 


CPD Consolidated Plan 


Listing of Proposed Projects 


L9~ AI 


Adopt-A-Family of the Palm Beaches, Inc. 05 Public Services (General) CDBG 
ESG 
Homeless & HIV/AIDS 570.201(e) HOME 
HOPWA 
43 Persons who are Homeless 
Funds provided are for payment of salaries and fringe TOTAL 


benefits for Case Manager and Case Worker to provide 

comprehensive case management and support services to . 
residents of a 29-unit transitional housing program for Total Other Funding 
homeless families. The program enables homeless 

families to become self-sufficient and obtain permanent 


housing. 


Help the Homeless? 
Help those with HIV or AIDS? 


Eligibility: 
Subrecipient: 
Location(s): 


No Start Date: 10/01/99 
No Completion Date: 09/30/00 


570.208(a)(2) - Low / Mod Limited Clientele 
Subrecipient Public 570.500(c) 
Addresses 


2304 Congress Avenue, Riviera Beach, Fl 33404 


$ 49,000 
$0 
$0 
$0 


$ 49,000 


$0 


U.S. Department of Housing & Urban Development 


CPD Consolidated Plan 
Listing of Proposed Projects 


897 AI 


Objective/Description 

Atlantis, Town of: Infrastructure Improvements 03 Public Facilities and CDBG 
Improvements (General) ESG 

Infrastructure HOME 
570.201(c) HOPWA 

Installation of residential water mains in the Lake 8000 Feet of Public Utilities TOTAL 


Worth Corridor South Target Area of unincorporated Palm 


Beach County, within the City of Atlantis Water Service 


Area. 


Help the Homeless? 
Help those with HIV or AIDS? 


Eligibility: 
Subrecipient: 


Location(s): 


CT:004900 BG:2 County: 12099 


Total Other Funding 


No Start Date: 10/01/99 
No Completion Date: 09/30/00 


570.208(a)(1) - Low / Mod Area 
Subrecipient Public 570.500(c) 
CT & BG's 


$ 300,000 
$0 
$0 
$0 


$ 300,000 


$0 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


ObjectivelDescription 
0040 Belle Glade, City of: Activity Delivery Costs 14H Rehabilitation Administration CDBG $ 66,500 
ESG $0 
Other 570.202 HOME $0 
HOPWA $0 


40 Households (General) 


Provision of staff salaries and benefits in support of TOTAL $ 66,500 
the City of Belle Glade's Community Development 

Department. Payment of salaries will assist the City in 

implementing community development-related activities, Total Other Funding $0 
including but not limited to: rehabilitation, 

relocation, demolition, land acquisition, capital 

improvements, and economic development. 


697 AI 


Help the Homeless? No Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 570.208(a)(3) - Low / Mod Housing 

Subrecipient: Subrecipient Public 570.500(c) 

Location(s): . Addresses 


600 South Main Street, Belle Glade, FL 33430 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


0041 Belle Glade, City of: Infrastructure Improvements 03 Public Facilities and CDBG $ 116,061 
Improvements (General) ESG $0 
Infrastructure HOME $0 
570.201(c) HOPWA $0 
oy of Belle Glade infrastructure improvements to 500 Feet of Public Utilities TOTAL $ 116,061 
include but not be limited to: curbs, gutters, 
sidewalks, drainage, paving, and water distribution in . 
the Belle Glade Target Area. Total Other Funding $0 
< 
à Help the Homeless? No Start Date: 10/01/99 
e Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 570.208(a)(1) - Low / Mod Area 
Subrecipient: Subrecipient Public 570.500(c) 
Location(s): CT & BG's 


CT:008201 BG:0 County: 12099 


LZ AI 


i 
Objective/Description 


U.S. Department of Housing & Urban Development 


CPD Consolidated Plan 
Listing of Proposed Projects 


Belle Glade, City of: Park Improvements 03 Public Facilities and CDBG 
Improvements (General) ESG 

Public Facilities HOME 
570.201 (c) HOPWA 

Purchase of equipment and park improvements at the 2 Public Facilities TOTAL 


Lakeshore and Hand Parks in the City of Belle Glade. 


Help the Homeless? 
Help those with HIV or AIDS? 


Eligibility: 
Subrecipient: 
Location(s): 


CT: 008201 BG:0 County: 12099 


Total Other Funding 


No Start Date: 10/01/99 
No Completion Date: 09/30/00 


570.208(a)(1) - Low / Mod Area 
Subrecipient Public 570.500(c) 
CT & BG's 


$ 45,200 
$0 
$0 
$0 


$ 45,200 


$0 


e 
Objective/Description 


U.S. Department of Housing & Urban Development 


CPD Consolidated Plan 
Listing of Proposed Projects 


OL NI 


Boys and Girls Club of Palm Beach County 05D Youth Services CDBG 
ESG 
Public Services 570.201(e) HOME 
HOPWA 
100 Youth 
Salary and Administrative costs for Community Outreach TOTAL 


Director/Volunteer Coordinator. 


Help the Homeless? 
Help those with HIV or AIDS? 


Eligibility: 
Subrecipient: 
Location(s): 


Total Other Funding 


No Start Date: 10/01/99 
No ` Completion Date: 09/30/00 


570.208(a)(1) - Low / Mod Area 
Subrecipient Private 570.500(c) 
Community Wide 


$ 30,000 
$0 
$0 
$0 


$ 30,000 


$0 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


i 
Objective/Description 


0038 Centro Campesino Farmworker Center (CCFC), Inc. 03 Public Facilities and CDBG $ 140,000 
Improvements (General) ESG $0 

Public Facilities HOME $0 

570.201(c) HOPWA $0 

Rehabilitation of a child care center and installation 1 Public Facilities TOTAL $ 140,000 


of a tot lot at Villa Lago, in the City of South Bay, 


Northwest of Ice Plant Road and north New River Road. 
Total Other Funding $0 


< 

LI 

o Help the Homeless? No Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 570.208(a)(2) - Low / Mod Limited Clientele 
Subrecipient: CBDO - 570.204 
Location(s): CT & BG's 


CT:008302 BG:0 County: 12099 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


e 
Objective/Description 


0039 Centro Campesino Farmworker Center (CCFC), Inc. 14H Rehabilitation Administration CDBG $ 20,000 
ESG $0 
Housing 570.202 HOME $0 


HOPWA $0 
10 Households (General) S 


Provision of a salary for the First-time Homeowner TOTAL $ 20,000 
Program to provide activities including, but not limited 

to: recruitment of first-time homebuyers, credit 

counseling, and marketing to low- and moderate-income Total Other Funding $0 
individuals to purchase homes in Villa Lago and other 

areas in the Glades. 


+ 

< 

El Help the Homeless? No Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 570.208(a)(3) - Low / Mod Housing 
Subrecipient: CBDO - 570.204 
Location(s): CT 8 BG's 


CT: 008302 BG: 1 County: 12099 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


Objoctive/Descripilon 


0049 Consumer Credit Counseling Service 05 Public Services (General) CDBG $ 35,000 


ESG $0 
Public Services 570.201(e) HOME $0 
HOPWA $0 


0 People (General) 


Funds provided are to cover the payment of 70% of the TOTAL $ 35,000 
lease on at the main office facility. 


Total Other Funding $0 


— 

< 

H 

y Help the Homeless? No Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 570.208(a)(2) - Low / Mod Limited Clientele 
Subrecipient: Subrecipient Private 570.500(c) 
Location(s): Addresses 


2330 South Congress Avenue, West Palm Beach, Fl 33406 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


itie 
Objective/Description Citation/Accomplishments 
0050 Fair Housing Counseling, Referrals, Education/Outreach 05J Fair Housing Activities (if CDBG $ 50,000 
CDBG, then subject to 15% cap) ESG $0 
Public Services HOME $0 
570.201 (e) HOPWA $0 
Nofa soliciting competitive bids will be advertised. A O People (General) TOTAL $ 50,000 


detail project scope will be included in the proposed 
NOFA and actual tasks will be defined after selection. 


Criteria are described in this Plan. Total Other Funding $0 

- 
S 
a 

Help the Homeless? No Start Date: 10/01/99 

Help those with HIV or AIDS? No Completion Date: 09/30/00 

Eligibility: 570.208(a)(2) - Low / Mod Limited Clientele 

Subrecipient: Subrecipient Private 570.500(c) 

Location(s): Community Wide 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


I y 
Objective/Description 
0051 Fair Housing: Enforcement, Testing, Education/Outreach. 21D Fair Housing Activities CDBG $ 50,000 
(subject to 20% Admin cap) ESG $0 
Planning & Administration HOME $0 
570.206 HOPWA $0 
NOFA soliciting competitive bids will be advertised. A 0 People (General) TOTAL $ 50,000 


detail project scope will be included in the proposed 
NOFA and actual tasks will be defined after selection. 


Criteria are described in this Plan. Total Other Funding $0 
e 
< 
q Help the Homeless? No Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 
Subrecipient: Subrecipient Private 570.500(c) 


Location(s): Community Wide 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


! y 
Objective/Description 
0002 Florida Housing Corporation 14B Rehab; Multi-Unit Residential CDBG $ 45,000 
ESG $0 
Housing 570.202 HOME $0 
HOPWA $0 
204 Elderly 
Replacement/resurfacing of roof to Assisted Living TOTAL $ 45,000 
Facility. 
Total Other Funding $0 
< 
> Help the Homeless? No Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 570.208(a)(2) - Low / Mod Limited Clientele 
Subrecipient: Subrecipient Private 570.500(c) 
Location(s): Addresses 


534 Datura Street, West Palm Beach, Fl 33406 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


| atrix vVoae/litie 
Objective/Description i Citation/Accomplishments 
0003 Greenacres, City of: Ira Van Bullock Park Improvement O3F Parks, Recreational Facilities CDBG $ 100,000 
ESG $0 
Public Facilities 570.201(c) HOME $0 
HOPWA $0 


1 Public Facilities 


Improvements to Ira Van Bullock Park to include, among TOTAL $ 100,000 
other things: new parking area; renovation of existing 


parking areas; new sidewalks; and drainage enhancement. ] 
Total Other Funding $0 


M 

< 

S Help the Homeless? No Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 570.208(a)(1) - Low / Mod Area 
Subrecipient: Subrecipient Public 570.500(c) 
Location(s): Addresses 


5985 Tenth Avenue North, Greenacres, fl 33463 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


j oq 
OblectiveDssaription dE abis 
0036 Hope House of the Palm Beaches, Inc. 03 Public Facilities and CDBG $ 75,000 
Improvements (General) ESG $ 0 
Homeless & HIV/AIDS HOME $0 
570.201(c) HOPWA $0 
Rehabilitation of the King's Court, a fourteen (14) unit 14 Households (General) TOTAL $ 75,000 


complex providing housing for women with HIV/AIDS and 

their dependent children. Rehabilitation will include, 

but not be limited to, roof repair and installation of Total Other Funding $0 
storm/hurricane shutters. 


< 

oo 

e 
Help the Homeless? Yes Start Date: 10/01/99 
Help those with HIV or AIDS? Yes Completion Date: 09/30/00 
Eligibility: 570.208(a)(2) - Low / Mod Limited Clientele 
Subrecipient: Subrecipient Private 570.500(c) 
Location(s): Suppressed 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


i 
Gbjectivelbleectiption 


0007 Housing Services of Palm Beach County 05 Public Services (General) CDBG $ 35,000 
ESG $0 
Public Services 570.201(e) HOME $0 
HOPWA $0 
0 Households (General) 
Salary for coordinator of Housing Counseling Project. TOTAL $ 35,000 
Total Other Funding $0 
= 
do 
Help the Homeless? No Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 570.208(a)(3) - Low / Mod Housing 
Subrecipient: Subrecipient Private 570.500(c) 
Location(s): Addresses 


22 West 22nd Street, Riviera Beach, Fl 33404 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


[e] 
Objective/Description Citation/Accomplishments 
0004 In The Pines: Installation of Septic Tanks and 03J Water/Sewer Improvements CDBG $ 42,000 
Drainfields ESG $0 
570.201(c) HOME $0 
Infrastructure HOPWA $0 
3850 Feet of Public Utilities 
TOTAL $ 42,000 
do ab to s nad treatment leget to 
include, among other things:new septic tanks an é 
drainfields. Total Other Funding $0 
< 
co Help the Homeless? No Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 570.208(a)(3) - Low / Mod Housing 
Subrecipient: Subrecipient Private 570.500(c) 
Location(s): Addresses 


12955 Hagen Ranch Road, Boynton Beach Beach, Fl 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


Oblectlve/Duscriptiori 


0035 Lake Park, Town of: Drainage Improvements 03 Public Facilities and CDBG $ 100,000 
Improvements (General) ESG $0 
Infrastructure HOME $0 
570.201(c) HOPWA $0 
Design and installation of storm drainage improvements 1000 Feet of Public Utilities TOTAL $ 100,000 
in the Lake Park Target Area. 
Total Other Funding $0 
= 
do 
W9 
Help the Homeless? No Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 570.208(a)(1) - Low / Mod Area 
Subrecipient: Subrecipient Public 570.500(c) 
Location(s): CT & BG's 


CT:001101 BG:0 County: 12099 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


ObjectivolDescription 


0013 Lake Worth, City of: Street Improvements 03K Street Improvements CDBG $ 211,700 
ESG $0 
Infrastructure 570.201(c) HOME $0 
HOPWA $0 
1680 Feet of Public Utilities 
comphtensive Street improvements to 4th and 5th Avenues TOTAL $ 211,700 
orth. 
Total Other Funding $0 
z 
ge 
Help the Homeless? No Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 570.208(a)(1) - Low / Mod Area 
Subrecipient: Subrecipient Public 570.500(c) 
Location(s): CT & BG's 


CT: 004400 BG:6 County: 12099 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


Objective/Description 


0034 Lantana, Town of: Park Construction 03 Public Facilities and CDBG $ 25,259 
Improvements (General) ESG $0 
Public Facilities HOME $0 
570.201(c) HOPWA $0 
Purchase of equipment and construction of the North 4th ` 1 Public Facilities TOTAL $ 25,259 
Street Playground. 
Total Other Funding $0 
— 
< 
do Help the Homeless? No Start Date: 10/01/99 
es Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 570.208(a)(1) - Low / Mod Area 
Subrecipient: Subrecipient Public 570.500(c) 
Location(s): Addresses 


North 4th Street and Gator Avenue, Lantana, FL 33462 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


i 
Objective/Description 


0064 Limestone Creek Infrastructure Improvements 03 Public Facilities and CDBG $ 250,000 
Improvements (General) ESG $0 

Infrastructure HOME $0 

570.201(c) HOPWA $0 

Infrastructure improvements initiated in the Limestone O Feet of Public Utilities TOTAL $ 250,000 


Creek Area of unincorporated Palm Beach County. 

Activities to be undertaken includes, among others: 

design and engineering; installation of roadbase; Total Other Funding $0 
paving; drainage; and sewer and water lines. 


< 
A Help the Homeless? No Start Date: 10/01/99 
ON Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 570.208(a)(1) - Low / Mod Area 
Subrecipient: Local Government 
Location(s): CT & BG's 


CT:000201 BG:0 County: 12099 


L87 AI 


ObjectivelDescription 


U.S. Department of Housing & Urban Development 


CPD Consolidated Plan 
Listing of Proposed Projects 


PBC Department of Engineering and Public Works 03J Water/Sewer Improvements CDBG 
ESG 

Infrastructure 570.201(c) HOME 
HOPWA 


4250 Feet of Public Utilities 


Installation of infrastructure including but not limited TOTAL 

to water lines and fire hydrants on Edward Avenue, 

Beverly Drive, Wisconsin Street, and Kenyon Road in the 

Lake Worth Corridor area of unincorporated Palm Beach Total Other Funding 


County. 


Help the Homeless? 
Help those with HIV or AIDS? 


Eligibility: 
Subrecipient: 


Location(s): 


C7: 004600 BG:2 County: 12099 


No Start Date: 10/01/99 
No Completion Date: 09/30/00 


570.208(a)(1) - Low / Mod Area 
Local Government 
CT & BG's 


$ 195,058 
$0 
$0 
$0 


$ 195,058 


$0 


U.S. Department of Housing & Urban Development 


CPD Consolidated Plan 


Listing of Proposed Projects 


a 
Citation/Accomplishments 


88- AI 


e 
Objective/Description 


Redlands Christian Migrant Association (RCMA), Inc. O5L Child Care Services CDBG 
ESG 

Public Services 570.201(e) HOME 
HOPWA 


53 Persons with Special Needs 


Partial Payment of staff salaries to facilitate the TOTAL 

rovision of childcare services at the Belle Glade Child 

evelopment Center, located in unincorporated Palm Beach 
County. CDBG funds will assist RCMA to meet its Title Total Other Funding 
XX matching funds requirements. 


Help the Homeless? 
Help those with HIV or AIDS? 


Eligibility: 
Subrecipient: 


Location(s): 


20 Carver Street, Belle Glade, Fl 33430 


No Start Date: 10/01/99 
No Completion Date: 09/30/00 


570.208(a)(2) - Low / Mod Limited Clientele 
Subrecipient Private 570.500(c) 
Addresses 


$ 16,000 
$0 
$0 
$0 


$ 16,000 


$0 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


0005 Riviera Beach, City of: Street Improvements 03K Street Improvements CDBG $ 189,750 
ESG $0 

Infrastructure 570.201(c) HOME $0 

HOPWA $0 


1500 Feet of Public Utilities 


Reconstruction of 1500 L.F. of West 33rd Street from Old TOTAL $ 189,750 
Dixie ée) to Avenue "O", to include drainage, curb, 
gutter, asphaltic concrete, among other. 


Total Other Funding $0 

= 
do 
6 

Help the Homeless? No Start Date: 10/01/99 

Help those with HIV or AIDS? No Completion Date: 09/30/00 

Eligibility: 570.208(a)(1) - Low / Mod Area 

Subrecipient: Subrecipient Public 570.500(c) 

Location(s): CT & BG's 


CT:001300 BG:1 County: 12099 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


amg sources 


ObjectivelDoscription Citation Accomplishments 
0033 South Bay, City of: Activity Delivery Cost 14H Rehabilitation Administration CDBG $ 27,500 
ESG $0 
Housing 570.202 HOME $0 
HOPWA $0 


20 Households (General) 


Provision of staff salary, fringe benefits, and contract TOTAL $ 27,500 
services in support of the City of South Bay's Community 

Development Department. The activity will assist the 

City in implementing community development related Total Other Funding $0 
activities including, but not limited to: 

rehabilitation, relocation, demolition, land 

acquisition, capital improvements, and economic 

development activities. 


067 AI 


Help the Homeless? No Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 570.208(a)(3) - Low / Mod Housing 

Subrecipient: Subrecipient Public 570.500(c) 

Location(s): Addresses 


335 S. W. 2nd Avenue North, South Bay, FL 33493 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


Objective/Description 
0032 South Bay, City of: Sewer Rehabilitation 03 Public Facilities and CDBG $ 128,496 
Improvements (General) ESG $0 
Infrastructure HOME $0 
570.201(c) HOPWA $0 
Rehabilitation of sewer infrastructure located in the 800 Feet of Public Utilities TOTAL $ 128,496 


South Bay Target Area, including but not limited to: 
survey, inspection, cleaning, sewer and manhole 


rehabilitation, and line replacement. Total Other Funding $0 

ki 
< 
© | 
"T Help the Homeless? No Start Date: 10/01/99 

Help those with HIV or AIDS? No Completion Date: 09/30/00 

Eligibility: 570.208(a)(1) - Low / Mod Area 

Subrecipient: Subrecipient Public 570.500(c) 

Location(s): CT & BG's 


CT:008302 BG:1 County: 12099 


U.S. Department of Housing & Urban Development 


CPD Consolidated Plan 
Listing of Proposed Projects 


Objective/Descri ption 


C67 AI 


The ARC of Palm Beach County, Inc. 03B Handicapped Centers CDBG 
ESG 
Special Needs/Non-Homeless 570.201(c) HOME 
HOPWA 
1 Public Facilities 
Rehabilitation of The ARC main program and TOTAL 
administrative facility, to include roof and ADA 
improvements. 
Total Other Funding 
Help the Homeless? No Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 570.208(a)(2) - Low / Mod Limited Clientele 
Subrecipient: Subrecipient Private 570.500(c) 
Location(s): Addresses 


1201 Australian Avenue, Riviera Beach, Fl 33404 


$ 25,000 
$0 
$0 
$0 


$ 25,000 


$0 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


ObjectivelDescription 
0046 The Children's Place at Home Safe, Inc. 05L Child Care Services CDBG $ 34,000 
ESG $0 
Special Needs/Non-Homeless 570.201(e) HOME i $0 
HOPWA $0 


100 Persons with Special Needs 


Funds are being provided to cover salary of the TOTAL $ 34,000 
Developmental Specialist and supplies needed to operate 


the Preschool/Afterschool Educations Enrichment Program. 
Total Other Funding $0 


+ 

< 

No) 

La Help the Homeless? No Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 570.208(a)(2) - Low / Mod Limited Clientele 
Subrecipient: Subrecipient Private 570.500(c) 
Location(s): Addresses 


2309 Ponce de Leon Avenue, West Palm Beach, Fl 33407 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


o 
Objective/Description Citation/Accomplishments 
0045 The Children's Place at Home Safe. 05N Abused and Neglected Children CDBG $ 66,525 
ESG $0 
Special Needs/Non-Homeless 570.201(e) HOME $0 
HOPWA $0 


30 Persons with Special Needs 


Funds are provided for partial coverage of salaries for: TOTAL $ 66,525 
Program Supervisor; Assistant Program Supervisor; and 
13 Child Care staff at the Family Cottage and Sibling 


Shelter. Total Other Funding $0 
- Help the Homeless? No Start Date: 10/01/99 
< Help those with HIV or AIDS? No Completion Date: 09/30/00 
E 
Eligibility: 570.208(a)(2) - Low / Mod Limited Clientele 
Subrecipient: Subrecipient Private 570.500(c) 
Location(s): Addresses 


2309 Ponce de Loen Avenue, West Palm Beach, Fl 33407 


i 
Objective/Description 


U.S. Department of Housing & Urban Development 


CPD Consolidated Plan 


Listing of Proposed Projects 


$67 AI 


The Lord's Place, Inc. 03C Homeless Facilities (not CDBG 
operating costs) ESG 

Homeless & HIV/AIDS HOME 
570.201 (c) HOPWA 

Purchase and installation of playground equipment and 95 Youth TOTAL 


installation of safety surfacing for accessibility at 


recreational area at transitional 


Help the Homeless? 
Help those with HIV or AIDS? 


Eligibility: 
Subrecipient: 
Location(s): 


housing complex. 
Total Other Funding 


No Start Date: 10/01/99 
No Completion Date: 09/30/00 


570.208(a)(2) - Low / Mod Limited Clientele 
Subrecipient Private 570.500(c) 
Addresses 


Wedgewood Way, West Palm Beach, Fl 33406 


$ 21,120 
$0 
$0 
$0 


$ 21,120 


$0 


U.S. Department of Housing & Urban Development 


CPD Consolidated Plan 
Listing of Proposed Projects 


Objective/Description 


967 AI 


The Urban League of Palm Beach County, Inc. 05 Public Services (General) CDBG 
ESG 
Housing 570.201(e) HOME 
s HOPWA 


3600 People (General) 


Provision of Housing Counseling services to include: TOTAL 

mortgage counseling, Section 8 guidance, fair housing 

information and emergency intervention. Funds will be 

provided for the Urban League's Housing Counseling Total Other Funding 
Program to include salaries and fringe. 


Help the Homeless? No Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 570.208(a)(2) - Low / Mod Limited Clientele 
Subrecipient: Subrecipient Private 570.500(c) 

Location(s): Addresses 


1700 Australian Avenue, West Palm Beach, Fl 33407 


$ 85,000 
$0 
$0 
$0 


$ 85,000 


$0 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


0015 West Jupiter Community Group: Eanblement/Tutorial CenteO5D Youth Services CDBG $ 40,000 
ESG $0 
Youth Programs 570.201(e) HOME $0 
HOPWA $0 
75 Youth 
Provision of after school tutoring and enrichment TOTAL $ 40,000 


activities for disadvantaged and at-risk youth in grades 

1-12 in the West Jupiter area. Funds will be available À 

for operating and salary expenses in support of the Total Other Funding $0 
Enablement/Tutorial Center. 


< 

© Help the Homeless? No Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 570.208(a)(2) - Low / Mod Limited Clientele 
Subrecipient: Subrecipient Private 570.500(c) 
Location(s): Addresses 


7187 Church Street, Jupiter, Fl 33458 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


ObjectivelDescription 


0008 Westgate/Belvedere Homes CRA 03 Public Facilities and CDBG $ 100,000 
Improvements (General) ESG $0 

Infrastructure HOME $0 

570.201(c) HOPWA $0 

North Westgate Infrastructure Project (Stage I: O Feet of Public Utilities TOTAL $ 100,000 


Installation of drainage to include, among other things: 
land acquisition; drainage, sewer, and potable water 


lines; roadway paving; and sidewalks. Total Other Funding $0 
Z Help the Homeless? No Start Date: 10/01/99 
d Help those with HIV or AIDS? No Completion Date: 09/30/00 
Gi 
Eligibility: 570.208(a)(1) - Low / Mod Area 
Subrecipient: Subrecipient Public 570.500(c) 
Location(s): CT & BG's 


CT:002900 BG:2 County: 12099 


667 AI 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


atr ding Sources 
Objective/Description Citation/Accomplishments 
0062 Countywide Rehabilitation Program 14A Rehab; Single-Unit Residential CDBG $ 700,000 
ESG $0 
Housing 570.202 HOME $0 
HOPWA $0 


54 Housing Units 


HCD Countywide Rehabilitation Program. Funds will be TOTAL $ 700,000 
used to provide technical and financial assistance to 

rehabilitate substandard owner occupied and possibly 

tenant occupied rental properties. Owner and rental Total Other Funding $0 
occupants must be low-and moderate-income households. 

Financial assistance may be provided in the form of 

conditional grants or repayable loans. Rehabilitation 

activities will take place in the County's 

unincorporated areas and in cities having an Interlocal 

Cooperation Agreement with the County.This activity may 

produce program income. 


Help the Homeless? No Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 570.208(a)(3) - Low / Mod Housing 

Subrecipient: Local Government 


Location(s): Community Wide 


e 
Objective/Description 


U.S. Department of Housing & Urban Development 


CPD Consolidated Plan 


Listing of Proposed Projects 


0017 AI 


Countywide Demolition Program 04 Clearance and Demolition CDBG 
ESG 
Housing 570.201(d) HOME 
HOPWA 
1 Organizations 
Funds are provided to clear delapidated, condemned or TOTAL 


unsafe vacant structures for the purpose of eliminating 

slum and blighted conditions. The program is primarily 

intended to affect residential structures and property Total Other Funding 
owner's participation is voluntary. Property owners are 

not required to pay costs and no leins are placed on the 


properties. 


Help the Homeless? 
Help those with HIV or AIDS? 


Eligibility: 
Subrecipient: 
Location(s): 


No Start Date: 10/01/99 
No Completion Date: 09/30/00 


570.208(a)(3) - Low / Mod Housing 
Local Government 
Community Wide 


$ 200,000 
$0 
$0 
$0 


$ 200,000 


$0 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


0063 Countywide Relocation/Replacement Housing Program 08 Relocation CDBG $ 300,000 
ESG $0 

Housing 570.201 (i) HOME $0 

HOPWA $0 


6 Housing Units 


HCD Countywide relocation/replacement Housing Program. TOTAL $ 300,000 
Funds will be used to assist: 1) low- and moderate- 

income homeowners in obtaining replacement housing in 

exchange for substandard housing in which they reside; Total Other Funding $0 
and 2) low and moderate income tenant households. 

Participation is voluntary and assistance consists of 

advisory, technical, and financial assistance. 

Participation must benefit low and moderate income 

households. The amount of financial assistance may vary 

based upon each applicants income, household size, ect. 

Applicants must reside in the unincorporated area of the 

County or in an HCD Target Area. Assistance is also 

available for low- and moderate- income households that 

have been involuntarily displaced as a result of 

acquisition, rehabilitation, and/or demolition 

activities undertaken by HCD. 


(nie AI 


Help the Homeless? No Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 570.208(a)(3) - Low / Mod Housing 

Subrecipient: Local Government 


Location(s): Community Wide 


COL AI 


I 
Objective/Description 


U.S. Department of Housing & Urban Development 


CPD Consolidated Plan 
Listing of Proposed Projects 


Implementation Costs: Code Enforcement. 15 Code Enforcement CDBG 
ESG 

Housing 570.202(c) HOME 
HOPWA 


1 Organizations 


Funds assigned are for implementation/activity delivery TOTAL 

costs directly related to carrying out activities 

included in this Plan. Costs includes employment of 5 

persons in HCD's Housing and Rehabilitation Section. Total Other Funding 


Help the Homeless? 
Help those with HIV or AIDS? 


Eligibility: 
Subrecipient: 
Location(s): 


No Start Date: 10/01/99 
No Completion Date: 09/30/00 


570.208(a)(3) - Low / Mod Housing 
Local Government 
Community Wide 


$ 136,871 
$0 
$0 
$0 


$ 136,871 


$0 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


l ode 
Objective/Description Citation/Accomplishments 
0054 Implementation Costs:Relocation/Replacement Housing 08 Relocation CDBG $ 47,186 
ESG $0 
Housing 570.201 (i) HOME $0 
HOPWA $0 


1 Organizations 


Funds will be used to finance project implementation and TOTAL $ 47,186 
activity delivery costs of the housing programs. 
Includes 2 employees in the Housing and Rehabilitation 


section of HCD. Total Other Funding $0 
Help the Homeless? No Start Date: 10/01/99 
a Help those with HIV or AIDS? No Completion Date: 09/30/00 
e Eligibility: 570.208(a)(3) - Low / Mod Housing 
Subrecipient: Local Government 


Location(s): Community Wide 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


Objective/Description 


0053 Project Implementation Cost: Countywide Rehab. Program 14H Rehabilitation Administration CDBG $ 384,549 
ESG $0 

Housing 570.202 HOME $0 

HOPWA $0 


1 Organizations 


Funds allocated are for project implementation and TOTAL $ 384,549 
activity delivery costs associated with the 
implementation of HCD's housing programs. Cost includes 


2 employees in the Housing and rehabilitation section of Total Other Funding $0 
HCD. 
E. 
ia 
e 
n! Help the Homeless? No Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 570.208(a)(3) - Low / Mod Housing 
Subrecipient: Local Government 
Location(s): Community Wide 


SOLAI 


Objettive/Description 


U.S. Department of Housing & Urban Development 


CPD Consolidated Plan 
Listing of Proposed Projects 


Project implementation Costs: Capital Improvements 03 Public Facilities and CDBG 
Improvements (General) ESG 
Infrastructure HOME 
570.201 (c) HOPWA 
Funds assigned will be for project implementation and 1 Organizations TOTAL 
activity delivery costs related to capital improvement 
projects undertaken by HCD. Finding includes one f 
DKCH in the Housing and rehablitation section of Total Other Funding 
Help the Homeless? No Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 570.208(a)(1) - Low / Mod Area 
Subrecipient: Local Government 


Location(s): 


Community Wide 


$ 146,560 
$0 
$0 
$0 


$ 146,560 


$0 


SOL AI 


U.S. Department of Housing & Urban Development 


CPD Consolidated Plan 
Listing of Proposed Projects 


Project Implementation Costs: Economic Development 18B ED Technical Assistance CDBG 
ESG 

Economic Development 570.203(b) HOME 
HOPWA 


1 Organizations 


Funds are to cover project implementation and activity TOTAL 
delivery costs associated with the economic development 


program funded with CDBG. 


Help the Homeless? 
Help those with HIV or AIDS? 


Eligibility: 
Subrecipient: 
Location(s): 


Total Other Funding 


No Start Date: 10/01/99 
No Completion Date: 09/30/00 


570.208(a)(4) - Low / Mod Jobs 
Local Government 
Community Wide 


$ 30,761 
$0 
$0 
$0 


$ 30,761 


$0 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


Objective/Description 


0052 Indirect Costs 21B Indirect Costs CDBG $ 379,539 
ESG $0 
Other 570.206 HOME $0 
HOPWA $0 
0 N/A 
TOTAL $ 379,539 


Funds reserved are for indirect costs to be incurred by 
HCD in implementing the CDBG Program. These include 
general administration and fiscal; planning costs; and 

costs related to code enforcement, housing and Total Other Funding $0 
rehabilitation, housing relocation/replacement, and 

capital improvements. 


— 

< 

1 

2 Help the Homeless? No Start Date: 10/01/99 
Help those with HIV or AIDS? No Completion Date: 09/30/00 
Eligibility: 
Subrecipient: Local Government 


Location(s): Community Wide 


U.S. Department of Housing & Urban Development 
CPD Consolidated Plan 
Listing of Proposed Projects 


Ghiecivelbescrption 


0057 Program Administration: General Administration and 21A General Program Administration CDBG $ 373,215 
Fiscal 

ESG $0 

570.206 HOME $0 

Planning & Administration HOPWA $0 


1 Organizations 
TOTAL $ 373,215 
General Administration and Financial Administration 


costs incurred by HCD. Approximately six (6) employees : 
are provided for. Total Other Funding $0 


z Help the Homeless? No Start Date: 10/01/99 
= Help those with HIV or AIDS? No Completion Date: 09/30/00 
oo 

Eligibility: 

Subrecipient: Local Government 

Location(s): N/A 


601-7 AT 


i 
Objective/Description 


Program Administration: Planning Section 


U.S. Department of Housing & Urban Development 


CPD Consolidated Plan 
Listing of Proposed Projects 


e 


itle ing Sources 
Citation/Accomplishments 


21A General Program Administration CDBG 


ESG 
Planning & Administration 570.206 HOME 

HOPWA 

1 Organizations 

Funds assigned are for eligible program administration TOTAL 
costs incurred by HCD Planning Section which includes a 
total of thirteen (13) employees. Funding will assure . 
essential planning, budget and program monitoring, Total Other Funding 


coordination and contractual administration necessary 
for the successful implementation of the CDBG program. 


Help the Homeless? 
Help those with HIV or AIDS? 


Eligibility: 
Subrecipient: 
Location(s): 


No Start Date: 10/01/99 
No Completion Date: 09/30/00 


Local Government 
N/A 


$ 643,410 
$0 
$0 
$0 


$ 643,410 


$0 


Objective/Description 


U.S. Department of Housing & Urban Development 


CPD Consolidated Plan 
Listing of Proposed Projects 


ing Sources 
Eraflon/AccomplisHmerits 


OTI-AI 


Contingency; Housing and Community Development. 22 Unprogrammed Funds CDBG 
ESG 
Other HOME 
HOPWA 


1 Organizations 


This set-aside is to cover potential cost overruns for TOTAL 
activities described in the CDBG Action Plan for FY 1999- 


2000 and to fund other projects/activities which may be 


added through amendment(s). 


Help the Homeless? 
Help those with HIV or AIDS? 


Eligibility: 
Subrecipient: 
Location(s): 


Total Other Funding 


No Start Date: 10/01/99 
No Completion Date: 09/30/00 


570.208(a)(1) - Low / Mod Area 
Local Government 
N/A 


$ 220,640 
$0 
$0 
$0 


$ 220,640 


$0 


6. Geographic Distribution of CDBG Activities 


The section on Geographic Distribution identified the County's planning areas eligible to receive 
assistance, delineating the rationale for allocating funds within the jurisdiction of Palm Beach 
County. Table 13 identified the areas in which the County will direct CDBG assistance during 
FY 1999-2000. Preparation of this table took into consideration the following: 1) the planning 
areas identified in the Study to Identify HCD Planning Areas for the CDBG Program, 1997-2003; 
2) areas with undue concentrations of low- and moderate-income persons identified in the Pocket 
of Poverty Study performed by DEVPLAN, Inc.; and 3) activities/programs which provide 
benefits to low- and moderate-income persons, the homeless and special needs populations, on 
a County wide basis. 


7. Location Maps of CDBG Activities 
HCD has utilized the Palm Beach County Street Atlas prepared by the Palm Beach County 


Department of Engineering and Public Works to plot the positions of proposed CDBG 
activities/projects with specific geographic locations (Maps 20 through 48). 
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MAP #21 


The ARC, Inc. 
48 


= Location: 1201 Australian Avenue 


Riviera Beach, Florida 
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Source: 1998 PBC Street Atlas 
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MAP #22 


“ of Atlantis: Installation of water mains in the Lake Worth 
Ce Comidas South Target Area 
Location: Area bounded by Melaleuca Road on north;Congress 
Avenue on west; L-14 Canal on South; and Serafica Drive on East 


Lake Worth, Florida 
ie “ee: | 1998 PBC Street Atlas 
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Citv of Belle Glade: Activity Delivery Cost 


— PIONEER Location: 600 South Main Street 
Mida cc o Belle Glade, Florida 
Source: 1998 PBC Street Atlas 
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MAP +24 
City of Belle Glade: Street Improvements, Phase I 


21 
Location: S.W. 6th Avenue, from S.W. Avenue SAC 
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MAP $25 


À, PARK Location: N.W. 6th Street 
Belle Glade, Florida 
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City of Belle Glade: Park Improvements-Hand Park 
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MAP #26 


1201 SW Avenue E Place 
Belle Glade, Florida 
1998 PBC Street Atlas 
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City of Belle Glade: Park Improvements-Lakeshore Park 
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MAP 227. 
Centro Campesino Farmworker Center (CCFC), Inc.: 
Villa Lago 
- sion: N.W. of Ice Plant Road and North of 
New River Road / South Bay, Florida 
Source: 1998 PBC Street Atlas 
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i MAP #28 
T4938» Children's Place at Home Safe, Inc. 
2 


Location: 1309 Ponce de Leon Avenue 


West Palm Beach, Florida 
1998 PBC Street Atlas 
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MAP #29 
Consumer Credit Counseling Service 


St 4 


.uzw Location: 2330 South Congress Avenue 
West Palm Beach, Florida 
Source: 1998 PBC Street Atlas 
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Installation of Water Lines 
ipm Location: Edward Avenue, Beverly Drive, Wisconsin 
RUTH Rl Street, and Kenyon Road 
"Mus ay Source: — 1998 PBC Street Atlas 
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Location: 534 Datura Street 
West Palm Beach, Florida 
1998 PBC Street Atlas 
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City of Greenacres: Ira Van Bullock Memorial Park 
Improvements 
Location: 5985 Tenth Avenue North 
Greenacres, Florida 
1998 PBC Street Atlas 
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EE + Ela Hope House of the Palm Beaches, Inc. 
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MAP #34 


In The Pines, North 33 
Location: 12955 Hagen Ranch Road 
Boynton Beach, Florida 
Source: 1998 PBC Street Atlas | 
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: MAP #35 
RANGO Town of Lake Park: Design and Installation of Drainage Imprv. 


T ok Location: Area Bounded By Park Avenue; Sth 
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3 Town of Lantana: Construction of Playground 
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wesau Location: North 4th Street/Gator Avenue 
é Lantana, Florida 
Source: 
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MAP #38 
Limestone Creek: Infrastructure Improvements 


" Location: Limestone Creek Area of Unincorporated 


i Palm Beach County 
z Source: 1998 PBC Street Atlas 
E 


5 CEDARCT s 3 e , 
ud R ET xv 9 Q 
Lr S ak 
ER PARK SEE s PENA = GOLF 
d FIOR] 17 COURSF ^U acie 


IV.-130 


2 MAPLECREEK WY 


QUATICS S F 
OMP 25 OR a 


DR 


WINDS LN 
I 


"e e e e e e e e e eo» bo "ho Ub wp we a Wb Wb Wy SS Y 


“GOLF Es 3x [E [E wee | UT U AIR 
m AT] AE DR 

COURSE a EI 

| = 


REGISTER RD 
CLOUSE — RD 


ET. 


BRECKENERIDGE 


ELMHURST i 
Tw] EE us NOKOMIS 
sed 0000 | [2 ` P HIAWATHA [o 


INDIAN — RO 


NORMA ELAINE H 


IMOBILAIRE DR 
PINEGROVE DR 


d 
E. 


PALM BEACH 


INTERNATIONA 
AIRPORT 


MOUNTS 
BOTANICAL 
CAMBRIDGE] sr GARDEN 


LAKE LYTAL 
POOL 8 PARK 


GUN CLUB RD 


MAP £39 
The Lord's Place Inc. Purchase of Playground 
Equipment 
Location: Elmhurst Road & Haverhill Road 
West Palm Beach, Florida 
ponte 1298 PBC Street Atlas 
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MAP 40 
Redlands Christian Migrant Association (RC MA): 
Provision of Child Care Services 
| 0 Location: ^ 20 Carver Street 


Belle Glade, Florida 


Source: 1998 PBC Street Atlas 
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MAP #41 
City of Riviera Beach: N.W. Street Improvements 


West 33rd Street 

Riviera Beach, Florida 

1998 PBC Street Atlas 
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MAP #42 


200 West 12th Street 
Riviera Beach, Florida 
RE 998 PBC Street Atlas 
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` MAP #43 
Palm Beach County, Inc. 
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MAP #44 
City of South Bay: Activity Delivery Cost 
Location: 335 S.W. 2nd Avenue | 
South Bay, Florida 
Source: 1998 PBC Street Atlas 
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MAP #45 
City of South: Sewer Rehabilitation Project 


Location: S.W. 12th, 11th, 10th, 7th, and 6th Avenues 
South Bay, Florida 
Source: 1998 PBC Street Atlas 
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Housing Counseling Program 
1700 North Australian Avenue 
West Palm Beach, Florida 
1998 PBC Street Atlas 
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D. Proposed Housing Accomplishments 


Table 13 summarizes the County's proposed housing accomplishments for Fiscal Year 1999- 
2000, utilizing CDBG, HOME Investment Partnerships and SHIP funds. The activities proposed 
to be undertaken which are targeted at improving/increasing the stock of affordable housing 
available to very low, low and moderate income households are as follows: 


» HOME Program - CHDO Administered 2nd Mortgage Program in Support of First-Time 
Homebuyers and Countywide 2nd Mortgage Program for First-Time Homebuyers. 


» CDBG Program - Countywide Relocation/Replacement Housing Program and Countywide 
Rehabilitation Program. 


> SHIP Program - Hardship “B” Program 


A total of five-hundred and sixty-three (563) households are projected to be assisted to become 
homeowners or through rehabilitation of their existing units. Sixty households are targeted for 
assistance under the CDBG Program to include six (6) new construction and fifty-four (54) 
rehabilitations (both emergency and full). The HOME Program is expected to assist ninety-eight 
(98) households of which (24) twenty-four will be new construction and seventy-four (74) 
acquisition of an existing unit. Under the SHIP Program four-hundred and five (405) households 
will be assisted, one-hundred and one(101) will be new construction and three-hundred and four 
(304) acquisition of existing units. 


Approximately 509 new homeowners are expected to be assisted through activities involving new 
construction (131) and acquisition (378); existing homeowners (54) are expected to be assisted 
through rehabilitation activities. Table 13 was developed using the assumptions described in the 
following paragraphs. 


The classification of the activities by type was derived as follows: 


> CDBG Program: All activities carried out under the Relocation/Replacement Housing 
Program were categorized as new construction, the average unit cost was estimated at 
$50,000. All of the units to be rehabilitated under the Countywide Rehabilitation Program 
were classified as owner-occupied and the average rehabilitation cost was determined to be 
$13,000 per unit. 


» HOME Program: 25.0 percent of the total units were assumed to be new construction and 
75.0 percent acquisition of existing units. 


> SHIP Program: 25.0 percent of the units funded under the Hardship “B” Program were 
categorized new construction and 75.0 percent as acquisition of existing units. 
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The following matrix showed percentages used to distribute units across income groups. It was 
derived by using the actual percentages achieved in FY 1997-98 as reported in the Consolidated 
Annual Performance and Evaluation Report (CAPER). 


HOME First- 
time 
Homebuyers 


CDBG New 
Construction 
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TABLE 13 


PROPOSED HOUSING ACCOMPLISHMENTS 
CDBG HOME and SHIP PROGRAMS FY 1998-99 


TENURE | TYPEOFACTIVITY PRIORITIES TO BE 
BY PROGRAM AND INCOME GROUP ADDRESSED 
New Construction Extremelylow | 3 | 2 | 0 | 5. Potential Homeowners: 
Low | 2 |mn|236|3 High, medium and low 
24 101 


Acquisition Potential Homeowners: 


34 do | 119 4) iple medium mio 


Rehabilitation Existing Homeowners: 


High, medium and low 


E. Proposed Economic Development Policies 


Palm Beach County proposes to set-aside ten percent (1096) of its FY 1999-00 CDBG entitlement for 
economic development activities. The program target activities with minimum funding requests of 
$100,000. Projects with funding request of between $50,000 and $100,000 will be considered if residual 
funds are available. Activities funded under this program must demonstrate a capacity to create or retain 
jobs and the County's guidelines in this respect are more stringent than those of HUD (see criteria below). 
Applicants will be solicited through a special Notice of Funding Availability (NOFA) and a competitive 
process will be adopted for selecting activities to be funded. Only the highest rated applications based 
on completeness and clarity, likelihood of success and the extent to which specific criteria set by HUD 
and the County are met, will be recommended for funding. Funding preference will be given to those 
applicants whose activity will create/retain the most job per unit of CDBG funds requested; benefit the 
greatest percentage of low- and moderate income persons; and have the best leveraging ratios. The 
program will be guided by the following policies and criteria: 


]. Eligible Applicants 


> An applicant must be either a municipality, a Community Redevelopment Agency (CRA), 
a County Department or a legally organized form of business, registered with the Florida 
Department of State to do business in the State of Florida. 


25 Leveraging 
> When an activity is located in a CDBG Entitlement City (West Palm Beach, Boynton 


Beach, Delray Beach, and Boca Raton), the Entitlement City or its CRA must provide a 
dollar-for-dollar cash match for the amount of County CDBG dollars allocated. 


> All applicants must leverage requested CDBG funds through cash, equity, real property, 
or other forms subject to review by staff. 


B. Job Creation 


> At least 51% of the jobs created or retained must be held by, or be available to, low- and 
moderate-income persons. 


> The activity must create or retain at least one job per $10,000 of CDBG funds allocated. 
> Jobs must be created within one (1) year of the completion of the activity. 
> For an activity which is located in an Entitlement City, at least 30% of hires or those 


retained must reside in the Palm Beach County Entitlement Jurisdiction, that is, outside 
of the municipal limits of West Palm Beach, Delray Beach, Boynton Beach and Boca 
Raton. 
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Location 
Activities must be located in, or adjacent to, Development Regions. 


Real Property 


For infrastructure, land acquisition, or physical plant construction, the activity must begin 
within 12 months of execution of the agreement and be completed within the succeeding 
24 months. The real property is subject to monitoring for ten (10) years. 


Other Federal and County Requirements 


Environmental Review: Required for all activities funded and performed by HCD and 
ERM, if necessary. 


Davis-Bacon Act: Ensures payment of prevailing wages on construction activities. 


Section 3: Encourages employment opportunities for low- and very low-income persons 
on construction activities. 


Asbestos Survey: Obtained by HCD staff for reconstruction, rehabilitation, extension or 
demolition of existing buildings. 


Procurement: County procurement policy may apply to all activities funded. 


Uniform Relocation Act: Required for all activities that causes displacement of 
businesses and/or residents. 
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F. Proposed Criteria for Fair Housing NOFA 
(Proposed criteria are being prepared. NOFA is expected to be published on May 30, 
1999). 
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HOMELESS AND OTHER SPECIAL NEEDS ACTIVITIES 


A, Description of Activities 


Palm Beach County Housing and Community Development (HCD) will use its CDBG, ESGP, and 
HOME funds received from HUD to fund activities for FY 1999-00 that will: 1) address the 
emergency shelter and transitional housing needs of homeless individuals and families with 
children; 2) prevent (at-risk) low-income individuals and families with children from becoming 
homeless; 3) help homeless persons make the transition to permanent housing and independent 
living; and 4) address the special needs of persons who are not homeless (in need of support). 


ESGP funds are the primary source of funding to address the needs mentioned above and to assist 
in the prevention of homelessness. In Palm Beach County the ESGP Advisory Board has 
recommended the allocation of funding to 15 non-profit agencies in FY 1999-00 that will assist 
in the attainment of these primary objectives. 


CDBG funds will also be used to achieve these objectives. CDBG tunds will help non-profit 
agencies acquire, construct, or rehabilitate facilities that will assist persons with special needs. 
Several non-profit agencies will receive CDBG funds to provide services that will assist homeless 
individuals and families, prevent homelessness, or serve persons with special needs. Finally, 
HCD’s housing programs (rehabilitation, relocation, and emergency assistance) will assist persons 
with special needs, primarily the elderly, and prevent low-income individuals and families with 
children from becoming homeless by repairing, rehabilitating, or replacing their homes. 


Finally, the HOME Program will help achieve these objectives since persons with special needs 
may receive mortgage subsidies on the purchase of a home as long as they meet the other 
eligibility requirements of the program. 


Í. Agencies to Provide for Emergency and Transitional Housing Needs 


Eleven (11) area non-profit service provider agencies have been recommended by the ESGP 
Advisory Board to receive ESGP funds for the provision of emergency shelter and transitional 
housing. As described in the Proposed Projects section of this chapter, the agencies are as follows: 


Adopt-A-Family of the Palm Beaches 

Aid to Victims of Domestic Abuse 

Café Joshua 

Children's Home Society 

Florida Housing Corporation 

Haitian Center for Family Services (Project HOME) 
The Lord's Place 

Rebekah's House 

Vetsville Cease Fire House 

Women Service Network 

YWCA of Palm Beach County (Harmony House) 
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Two (2) agencies have been recommended to receive CDBG funds for the provision of emergency 
shelter and transitional housing. The agencies are further described in the Proposed Projects 
section of this chapter. 


> Adopt-A-Family of the Palm Beaches 
The Children’s Place at Home Safe 


2. Agencies to Assist in the Prevention of Homelessness 


Six (6) non-profit service provider agencies have been recommended to receive ESGP funds 
primarily to prevent further occurrences of homelessness in Palm Beach County. As described 
in the Proposed Projects section of this chapter, the agencies are as follows: 


The Children's Place at Home Safe 
Farmworker Coordinating Council 
Haitian Resource Center 

The Lord's Place 

Urban League of Palm Beach County 
Women Service Network 


YF yr DE © 


3. Agencies to Provide Essential Services for the Homeless in Transition and those 
Facing Homelessness 


Four (4) non-profit service provider agencies have been recommended to receive ESGP funds for 
the provision of essential services for both the homeless in transition and those facing imminent 
homelessness. As described in the Proposed Projects section of this chapter, the agencies are as 
follows: 


> Farmworker Coordinating Council 

> The Lord’s Place 

> Rebekah’s House 

> Women Service Network 

4. Agencies to Assist the Homeless in the Transition Toward Permanent Housing and 


Independent Living 


Four (4) agencies are specifically proposing to assist formerly homeless persons in making the 
transition to permanent housing and independent living. As a provider of transitional housing, 
Adopt-A-Family of the Palm Beaches will utilize CDBG funds to operate Project SAFE I and 
ESGP funds to offset operations expenses at Project SAFE II. The Lord's Place will utilize ESGP 
funds to offset operations expenses at its transitional housing facility in Boynton Beach and will 
utilize CDBG funds to install a playground at the transitional housing facility it is building in West 
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Palm Beach. Women Service Network and Rebekah's House will utilize ESGP funds to off-set 
operations expenses at their transitional housing facilities. 
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Adopt-A-Family of the Palm Beaches 
The Lord's Place 

Rebekah's House 

Women Service Network 


Agencies to Address the Special Needs of Persons who are not Homeless 


Palm Beach County will also address the priority housing and supportive service needs of persons 
who are not homeless but require supportive housing. Palm Beach County's Five-Year 
Consolidated Plan addresses these concerns in several sections. According to HUD’s definition, 
non-homeless special needs populations include the following: 
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Elderly and Frail Elderly 

Persons with Physical Disabilities 

Persons with Mental Disabilities (severe and persistent mental illness) 

Persons with Developmental Disabilities 

Persons with Alcohol or Other Drug Addictions 

Persons with HIVVAIDS and their families 

Public Housing Residents 

Other Categories Identified by the Jurisdiction (i.e. Victims of Domestic Assault and 
Children and Teenagers) 


In its Annual Plan for FY 1999-00, HCD will allocate CDBG funds to the following agencies, 
which serve the above populations in some capacity: 


» 


Association for Retarded Citizens (ARC) -- Renovations to the agency's program and 
administrative facility. (Persons with Developmental Disabilities) 

Boys and Girls Clubs of Palm Beach County -- Salary in support of the Riviera Beach 
program. (Children) 

Centro Campesino Farmworker Center -- Salary in support of housing counseling. (All) 
Centro Campesino Farmworker Center -- rehabilitation of a child care center and 
installation of a tot lot at the agency's housing development. (Children) 

The Children's Place at Home Safe -- Salary and administrative costs in support of the 
Preschool/After School Program. (Children) 

The Children's Place at Home Safe -- Salary and administrative costs in support of the 
Family Cottage and Sibling Shelter. (Children) 

Florida Housing Corporation -- Rehabilitation of the agency's assisted living facility. 
(Elderly) 

Hope. House of the Palm Beaches -- Rehabilitation of the agency's housing facility. 
(Persons with HIV/AIDS) 


Housing Services of Palm Beach County -- Salary in support of housing counseling. (All) 
Town of Lantana -- Installation of a playground. (Children) 

Redlands Christian Migrant Association (RCMA) - Title XX Match/Salary for Child Care 
Provider. (Children) - 

Urban League of Palm Beach County, Inc. -- Salaries in support of the Housing 
Counseling Program. (All) 

West Jupiter Community Group, Inc. -- Administrative and operational costs for the West 
Jupiter Enablement/Tutorial Center. (Children) 


OTHER ACTIONS 
A. General 
dp Underserved Needs 


Palm Beach County as a jurisdiction will undertake several activities aimed at meeting identified 
underserved needs of residents, particularly those who may be homeless, have special needs, or 
are of very low- and low-incomes. The Affordable Housing Strategy identified the need to 
provide rental assistance and rental rehabilitation for this income group. Additionally, other needs 
related to homeowner rehabilitation, acquisition and other activities have been identified. 


The following actions/programs are designed to address underserved needs: 


e The housing element of the County's comprehensive plan was amended to list as one of 
its objectives the creation and preservation of housing programs to adequately address the 
needs of all households with “special needs” populations, including rural and farmworker 
populations, and ensure the provision of foster care, group homes and other special 
facilities in a range of land use categories. 


. If approved by HUD, increased Section 8 Rental Vouchers/Certificates will be available 
for distribution to very low and low income persons within the jurisdiction as a 
consequence of 381 more being applied for by the four housing authorities within the 
jurisdiction. 


. The proposed HOME Program Description for FY 1999-2000 will provide funds the 
acquisition of fifteen (15) housing units by homebuyers under the CHDO Administered 
Second Mortgage Program for First-Time Homebuyers; and, eighty-three (83) housing 
units by home buyers under the HCD administered Countywide Second Mortgage 
Program for First-Time Homebuyers. 


° The CDBG Program proposes the funding of: relocation/replacement housing 
(Countywide); housing rehabilitation and emergency repairs (Countywide); roof repairs 
to a facility dedicated to housing persons who are AIDS/HIV positive; rehabilitation of 
a program facility for developmentally handicapped persons; roof repairs to an ACLF; 
housing counseling activities and fair housing education and outreach among others. 


. Under the Emergency Shelter Grant Program funds were recommended for fifteen (15) 
institutions to cover operations and maintenance of emergency shelters and transitional 


housing facilities; essential services; and homeless prevention. 


. Funds from the State SHIP program will be used to assist over 600 households through 
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acquisition, payment of impact fees and assessments, and payment of delinquent 
mortgages for a maximum of six months or up to $5,000. 


. Other identified non-housing needs will be addressed out of strategies created using the 
Pocket of Poverty Study. 


2. Foster and Maintain Affordable Housing 


Housing and Community Development and the Commission on Affordable Housing will continue 
to carry out the following activities in order to foster and maintain affordable housing for low- 
and moderate-income households residing within the jurisdiction: 


Countywide Relocation/Replacement Housing program: Under this program, funds are provided 
to low- and moderate-income persons residing in unincorporated Palm Beach County or in a 
designated HCD Target Area. The amount of assistance varies and is based on the applicant's 
income. For FY 1999-2000 it is expected that the cost of a replacement housing unit will be 
$50,000. 


Rental Rehabilitation Program: During FY 1998-99, a sum of $2,179,113 was awarded to seven 
(7) rental rehabilitation activities involving the rehabilitation of 44 rental units. These units will 
become available in FY1999-2000. This program is funded by the HOME Program and funds 
are disbursed in the form of loans and/or development grants to providers of rental units which 
are occupied primarily by low and moderate income persons. The program is aimed at addressing 
code and other related deficiencies. As a requirement of the HOME Program, 20 percent of the 
housing units must be set aside for occupancy by very low- income renters. 


Owner Occupied Property Rehabilitation Program: Funded with CDBG funds, this program 
caters to low- and moderate-income homeowners and provide financial assistance in the form of 
conditional grants or loans to rehabilitate substandard owner occupied housing units and rental 
properties of up to four (4) units. The assistance may also be used to undertake rehabilitation 
besides those related to addressing code violations. The maximum assistance is fixed at $21,000 
for a one unit property and at $35,000 for properties with four (4) units. The owners of properties 
rehabilitated under this program are required to reside at the property for the remainder of the 
mortgage. 


Emergency Rehabilitation Program: This program is intended to immediately fund emergency 
rehabilitations where Code Enforcement has identified life threatening or extremely dangerous 
living conditions. This ensures that an existing affordable housing unit does not deteriorate to 
the point where it is required to be demolished. Funded under the CDBG program, the estimated 
cost per unit to be rehabilitated in FY 1999-2000 is $7,000. Homeowners have to be certified in 
order to participate in this program. 
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Single-Family Acquisition, Rehabilitation and New Construction for First-time Homebuyers: 
This involves three programs funded from two separate sources. Two of the programs are funded 
by the HOME Program, one administered by CHDOs and the other by HCD in partnership with 
non-profit organizations and private banks. The third program is funded under the SHIP 
Program. Under the HOME funded programs, funds are disbursed as second mortgages to low- 
and moderate-income persons who are first-time homebuyers. Program requirements associated 
with these programs are outlined in the section on Program Specific Requirements, HOME 
Program, Resale and Recapture Provisions. In FY 1998-99, $466,280 was approved for three 
CHDOs to effect the acquisition of twenty-nine (29) units. Based on the HOME Program 
Description for FY 1999- 2000, it is expected that fifteen (15) households will benefit from the 
CHDO administered program and eighty-four (83) from the program administered jointly by 
HCD, non-profits and private banks. 


The program funded under the SHIP Program is referred to as the Hardship “B” Program. Here 
funds are provided as forgiven loans to be used as down payment assistance, closing costs, or 
mortgage buy-downs to very low- and low-income households for acquisition of single-family 
housing units. The program requires that the property acquired be maintained as the recipient's 
primary residence for a period of ten (10) years. In FY 1999-2000 it is expected that 405 
households will be assisted via this program. Assistance provided should average approximately 
$8,750 per assisted household. 


Impact Fees Assistance: Funded under the SHIP Program, Hardship “A” provides up to $10,000 
to cover impact fees, sewer and water connection fees for very low- and low-income residents of 
single-family housing units. During FY 1999- 2000 it is anticipated that one hundred and fifteen 
(115) households will benefit under this program. 


Code Enforcement Activities: Palm Beach County Code Enforcement Division initiated a special 
Code Enforcement Support Team Program whose major objective is to eliminate prevalent code 
violations in the County's most blighted districts and neighborhoods. This team uses a proactive 
approach to code enforcement by working with residents and issuing warning citations before 
issuing fines. This approach has resulted in residents voluntarily correcting deficiencies without 
having fines imposed. This serves to alleviate some of the financial burden of low- and 
moderate-income households without compromising the enforcement of county ordinances/codes 
which are promulgated to protect the health, safety and welfare of all county residents. 


3: Removal of Barriers to Affordable Housing 


Palm Beach County will continue to implement strategies to ameliorate barriers to affordable 
housing caused by: (a) the negative effects of public policies; and (b) the economic and social 
conditions which retard the development of affordable housing units and reduce affordable 
housing opportunities for low- and moderate- income persons. These strategies will generally 
be carried out by the following: The Commission on Affordable Housing (CAH); Housing and 
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Community Development (HCD); and Planning Zoning and Building (PZ&B). 


The Housing Element of Palm Beach County's Comprehensive Plan has recently undergone the 
EAR process. Facilitating the development of affordable housing for special needs population 
and promoting distribution of housing for low- and moderate income persons to avoid their 
concentration now constituted the primary basis for its revision during 1998. The County's 
housing goal as outlined in the Housing Element is to "facilitate the provision of an adequate 
supply of safe, sanitary and affordable housing to meet the needs of the County's residents, with 
special attention to the needs of very low-, and low-income households in addition to special 
populations." To realize this goal, the revision added two new objectives to the Housing Element 
as follows: 


. "The County shall provide for the creation and preservation of housing programs to 
adequately address the needs of all households with "special needs” populations, including 
rural and farmworker populations, and shall ensure the provision of foster care, group 
homes and other special facilities in a range of land use categories"; and 


. “The County shall make adequate provisions to enable the public, private and not-for- 
profit sectors to provide affordable housing, and shall support the distribution of housing 
for very low-, low-, and moderate-income households to avoid concentrations of 
affordable housing throughout the County." 


The responsibility for identifying and eliminating legislative barriers to affordable housing rests 
primarily with the CAH. Actions to be undertaken by the CAH in FY 1999-2000 include 
programs earmarked for funding by the State Housing Initiative Partnership (SHIP) Program. 
SHIP funds will be used to fund programs aimed at reducing housing costs to very-low and low 
income renters, homeowners and new homebuyers. 


The CAH strives to reduce or ameliorate the negative effects of existing public policies and offer 
incentives to the private sector to generate increased affordable housing opportunities. The CAH 
staff reviews all policies impacting housing and has the authority to introduce amendments to the 
Palm Beach County Comprehensive Plan and Unified Land Development Code (ULDC). The 
following describes some specific activities/programs undertaken by the County to maintain and 
enhance the supply of affordable housing: 


Direct Dollar Subsidy Programs 


> The Hardship "A" Program provides a maximum of $10,000 to cover the expense of 
impact fees and water and sewer connection fees for single family housing of very-low 
and low income households. Also, subject to income eligibility, existing owners of single 
family units located where infrastructure expansion has occurred are eligible for 
assistance to cover the assessed water and sewer hook-up fees. During FY 1999-2000 
approximately one-hundred and fifteen (115) households will benefit from this program. 
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The Hardship "B" Program provides assistance to very-low and low-income 
households for acquisition of single family housing units. Assistance provided is used 
for downpayment assistance, closing costs, or mortgage buy-downs. Approximately 405 
households will be assisted under this program during FY 1999-2000. 


While the aforementioned programs do not eliminate the barriers to affordable housing created 
by public policies, they do reduce the negative effects created by impact fees and costs associated 
with utilities connections and home financing. 


Regulatory Incentive Programs 


> 


The Voluntary Density Bonus (VDB) Program allows an increase in the permitted 
density in exchange for the construction of affordable housing on site or off-site; a 
payment in lieu of construction of very low income housing units into the Housing Trust 
Fund; or a combination of construction and an in-lieu payment. In implementing this 
program, the evaluation of projects discourage geographic concentrations of affordable 
housing. 


The VDB Program allows a developer to ask for as much as a 100.0 percent increase 
(density bonus) if 40.0 percent of the bonus units are set aside for very-low/low-income 
housing. Not all applications for the VDB Program are eligible, due to the nature of 
increased density, which has the potential to create too much of an additional burden upon 
area infrastructure and public services or create an incompatibility with existing adjacent 
land uses. 


Impact Fee Modification: Palm Beach County cannot waive or otherwise reduce the 
impact fee payment for any single type of housing development because of the need to 
maintain the integrity of its Impact Fee Ordinances. However, the Palm Beach County 
Impact Fee Ordinance was designed to minimize the fee for smaller, more affordable 
homes, by calculating the fee on the total square footage of the house. 


The Traffic Performance Standards as identified in the Palm Beach County Unified 
Land Development Code (ULDC), allow developers to have additional trips for their 
traffic counts as an incentive to construct very low- and/or low-income housing. Without 
the extra trips, the developer would not be able to build as many units. By providing the 
ability to build more units, the cost of construction is reduced for the developer. This 
program is designed to further several goals (e.g. infill development, mass transit, 
environmental resource protection) in addition to the development of very low and low 
income housing. Projects that are to be 100 percent very low and low income affordable 
housing may be eligible for a reduction of 1 percent of traffic volume on impacted county 
roadways. 


Accessory Affordable Housing in "INST" Land Use Category Program provides non- 
profits and other community based organizations a means to develop very low and/or low 
income housing on land that has been set aside for public and/or governmental use but 
ordinarily has no specific residential density. This provision is important to special needs 
housing production since most often non-profits or community based groups with 
institutional land look to include special needs housing in conjunction with their existing 
operation facility (i.e., church site with elderly housing). 


The provision for Accessory Affordable Housing, as identified in the (ULDC), must be 
residential development under the direct and constant supervision of a sponsoring non- 
profit organization or community-based group. Such housing shall only be below market 
rentals and not for sale property. This housing shall also be used to fulfill specific 
housing needs within the community. Such a development can only be requested by a 
non-profit organization or community-based group and recommended by the CAH for 
approval by the Board of County Commissioners (BCC). 


Zero Lot Line Development and the adoption of flexible development regulations (with 
reductions in setbacks and minimum lot sizes) which allows greater potential applicability 
of the use of zero lot line designs are permitted by Palm Beach County Unified Land 
Development Code (ULDC). Also, a majority of the municipalities in the jurisdiction 
allow the use of zero lot lines in the development of housing. 


The placement of a house on the lot line creates a larger side yard providing for more 
usable space which gives a smaller lot the characteristics of a larger one. This method of 
land development has become particularly advantageous in the usage of small lots, 
enabling low- and moderate-income housing builders to reduce costs by utilizing less 
land. This has also worked particularly well where infill housing has taken place in some 
of the older city areas throughout the jurisdiction, where existing neighborhoods have 
been platted with extremely small lot sizes. 


Development Review Permitting Process will continue to be expedited by the CAH as 
part of the overall effort to improve the efficiency of the development approval process. 
Applications under this program are reviewed by the staff of the CAH after a 
determination of sufficiency, but prior to consideration by the Land Use Advisory 
Board/Local Planning Agency. Once a VDB application is submitted to the County, a 
project manager in the PZ&B Planning Division is assigned to handle the application 
throughout the process. The Project Manager, in conjunction with the Manager of the 
CAH, works closely with the developer to resolve any outstanding issues. 


> Reduction of Parking and Setback Requirements: The CAH, in conjunction with PZ&B 
and the Department of Engineering, has developed flexible development regulations as 
listed in the ULDC. Regulatory revisions will be considered by the Regulatory Committee 
in its efforts to further streamline the development process. 


> Modification to Street and Sidewalk Requirements: The CAH will work with PZ&B and 
the Engineering Department to revise land development regulations. This is in coordination 
with ongoing efforts to further streamline street and sidewalk requirements to facilitate 
reducing the cost of developing low- and moderate-income housing. 


> Inventory of Locally Owned Public Lands Suitable for Affordable Housing: The 
Comprehensive Plan dictates the preparation of an inventory of surplus County owned land 
as well as other publicly owned land suitable for affordable housing development. The list 
continues to be prepared and maintained by Palm Beach County's Property and Real Estate 
Management (PREM) Department. The CAH is responsible for the review if the inventory 
and as part of its annual report will provide a list of viable sites, and make these lands 
available for affordable housing development and special needs housing using a competitive 
Request for Proposal process. HCD has utilized surplus properties in the past in its 
affordable housing activities. 


Coordination of Efforts to Reduce Barriers to Affordable Housing 


> The Building Division of PZ&B implements a one-stop permit process designed to effect 
continual improvements to the permit issuance process and associated levels of service. By 
lessening the time required for developers to acquire necessary building permits. the one 
stop permitting process has reduced the time previously required to facilitate the 
construction process. Most developers should experience monetary savings as a result of 
decreased turnaround time and affordable housing developers may be able to pass savings 
on to prospective low and moderate income home-buyers. Additionally, non-profit agencies 
attempting to develop affordable housing (often without professional staff) may also benefit 
by the enhanced one-stop process. 


> The Palm Beach County Department of Environmental Resources Management (ERM) 
works closely with HCD in coordinating environmental requirements in the development 
of low- and moderate-income housing projects in the unincorporated portions of the 
jurisdiction. This teamwork enables developers to comply with environmental regulations 
while eliminating some of the associated costs. Compliance oftentimes revolves around 
vegetation guidelines and preservation efforts set forth in the Unified Land Development 
Code (ULDC), a requirement of the Comprehensive Plan, as well as State and Federal 
endangered species guidelines. ERM will work closely with HCD to ensure that the 
integrity of the ULDC is upheld and that housing developed for low-and moderate-income 
persons includes the same environmental and aesthetic provisions that would be supplied 
in higher priced developments. 
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> In addition to the previously mentioned Hardship “A” Program, Palm Beach County 
Water Utilities Department is implementing a program which allows existing 
homeowners to amortize water and sewer hook-up fees over a ten year period. This 
resolution was established in 1993 as the Deferred Payment Program (DPP). The 
program is only available for existing homes hooked up to well and septic systems that 
are anticipating hooking into recently expanded infrastructure. The impact fees are 
amortized over a ten year period with an annual interest rate of eight (8) percent. 
Payments are to be made in ten (10) annual installments. In order to enter into the 
program a lien is required to be placed on the property until the final payment is made. 
This program enables persons of all incomes to reduce the impact of the imposed fees and 
enter into expanded utility services and is particularly accommodating to low and 
moderate income persons who do not qualify for the Hardship Fee Program. 


> In order to make multiple infrastructure improvements affordable to property owners, the 
Board of County Commissioners (BCC) in November 1995, approved amendments to the 
Water Utilities Assessment and the Municipal Service Taxing Unit (MSTU) Ordinances. 
The amendments extended the number of years allowable for assessments to be paid from 
10 to 20 years. 


4. Evaluation and Reduction of Lead-Based Paint Hazards 


According to the Environmental Protection Agency (EPA), approximately three-quarters of the 
nation's housing built before 1978 contain some lead-based paint. This paint, if properly 
managed and maintained, poses little risk. If allowed to deteriorate, lead from paint can threaten 
the health of occupants, especially children under six (6) years old. The State Department of 
Health (DOH), Bureau of Environmental Toxicology, and the Palm Beach County Health 
Department (PBCHD) are the two (2) lead agencies responsible for monitoring lead hazard 
exposures within Palm Beach County. The Health Department monitors all reported cases of 
elevated blood lead (EBL)levels and coordinates with the DOH Epidemiology Office in the 
reporting of associated data. The DOH utilizes field data from blood tests conducted for children 
in the area and updates the State of Florida DOH “Children's Lead Poisoning" database. 


Property owners that receive funding through Housing and Community Development (HCD) are 
notified of the symptoms associated with LBP contamination via a federally approved lead hazard 
information pamphlet. In addition, HCD prohibits the use of lead-based paint for rehabilitation 
or new construction of federally funded project/activities and will comply with EPA pre- 
renovation notification requirements. Although HCD does not currently conduct tests or surveys 
for LBP hazards, the Palm Beach County Health Department does conduct medical screening of 
all children under age six (6) receiving medical services at the Health Department. The PBC 
Health Department is notified of elevated blood lead (EBL) levels from private physicians and 
laboratories through mandatory reporting and surveillance. 


VI.-8 


If elevated blood lead (EBL) levels are discovered, the case is reported to the PBC Health 
Department, Division of Epidemiology and Disease Control. The Division of Epidemiology and 
Disease Control then requests an environmental health home visit to perform a parental interview, 
lead education, risk assessment, inspection and testing, as necessary. PBCHD, Division of 
Environmental Health and Engineers, field lead activities are generally limited to elevated blood 
lead investigation, intervention and other hazardous waste activities. 


PBCHD, Division of Environmental Health and Engineering (EHE), operates an environmental 
chemistry laboratory which is available for lead analysis of paint, soil water, food and dust 
matrices. X-Ray fluorescence paint field testing is also used in elevated blood lead case 
investigations. EHE also acts as the local clearing house and referral source for lead hazard 
information. 


To protect the public from exposure to lead from paint, dust, and soil, Congress passed the 
Residential Lead-Based Paint Hazard Reduction Act of 1992, also known as Title X. Section 1018 
of this law directed HUD and EPA to require disclosure information on lead-based paint and lead- 
based paint hazards before sale or lease of most housing built before 1978. The rule ensures that 
purchasers and renters of housing built before 1978 receive the information necessary to protect 
themselves and their families from lead-based paint hazards. The PBC Health Department acts as 
the local information and referral source for this legislation. Public inquiries of this issue have 
increased sharply since 1997. 


The State of Florida currently has no formal certification requirements or registration programs in 
place to regulate lead inspectors, risk assessors or abatement contractors. However, the United 
States Environmental Protection Agency (USEPA) is administering a mandatory lead professional 
certification program in Florida effective August 1999. Individuals and firms involved in lead 
testing and mitigation are required to follow EPA and OSHA guidelines to ensure the safety of 
workers and children residing in target housing. The Department of Health, Bureau of 
Environmental Toxicology coordinates federal, state and local lead hazard assessment and 
reduction efforts. 


The PBC Health Department, Division of Environmental Health and Engineering, will maintain 
its childhood lead poisoning intervention program and comply with USEPA required professional 
certification. Some of the action that the County will undertake in the future to reduce lead-based 
paint hazards include: 


- Coordinate with the Palm Beach County Health Department and the Florida Department 
of Health, Office of Environmental Health, in an effort to develop and/or foster public 
education programs; 


- Encourage the Health Department to continue implementing programs which serve to 
screen young children for elevated levels of lead in the blood. The DOH records the results 
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of tests and submits them to the state laboratory for analysis and inclusion in the 
*Children's Lead Poisoning" database. This information is made available on a quarterly 
basis; 
Apply for funds, where applicable and eligible, in order to implement lead reduction 
programs; 


- Coordinate with the appropriate County Departments to incorporate guidelines for 
lead reduction consistent with all rehabilitation programs and codes; 


- Encourage public/private partnership arrangements to reduce hazards and increase 
the level of awareness in those communities identified as being at greater risk; 


E Coordinate with Public Housing Authorities; 


— PBC Health Department will comply with USEPA professional certification 
requirements for lead risk assessor and inspector, as necessary; 


- Act as a local public accessible resource for lead information and referral; and 


E Facilitate and encourage property owners and landlords of target housing to comply 
with EPA and HUD lead disclosure and notification legislation. 


5. Reduction of the Number of Poverty Level Families 


In September of 1994, the PBC Board of Commissioners adopted an Economic Development 
Business Plan for the County. This plan reflected the recommendations identified by: the 
Economic Public Policy Plan of Palm Beach County; Palm Beach County's first Economic 
Summit, held in June of 1993; the Directions 1994 Conference, held in June of 1994; the 
Palm Beach County Economic Development Coordinators Office; and the BCC. Proposed 
programs, goals and policies were to be subject to review and modification, if necessary, by 
the County's Economic Development Steering Committee. 


In light of these changes, the BCC approved and adopted the Evaluation and Appraisal 
(EAR) for the Economic Element to facilitate bringing the outdated document into the 
present. However, one of the major recommendations presented to the BCC during the EAR 
process was to delete the Economic Element from the plan in favor of a "prominent 
Economic Goal". This Goal would contain implementable and measurable objectives and 
policies to provide flexibility to commensurate with the ever changing economic 
development needs of Palm Beach County. The primary reason for this recommendation 
was predicated upon the fact that many of the policies contained within the Economic 
Element are redundant with activities being undertaken within several other elements. 
Documentation supports that there is a strong public/private partnership currently active in 
implementing economic development programs, projects and activities, as well as overall 
policies. 
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Furthermore, HCD will coordinate with the Economic Development Office (EDO), which 
was created in late 1993 to administer public economic development initiatives. Several of 
these initiatives are directly related to the implementation of CDBG economic development 
projects/activities, with the Lagging Development Regions Program being the most 
significant. The lagging development regions program is anticipated to have funding 
between $600,000 and $1,000,000 for FY 1999-00. An estimated 60-100 jobs will be created 
as a result of this program during FY 1999-00. This program is based upon the Development 
Regions Economic Action Plan, which was prepared to identify and assist seven (7) regions 
"distinguished from the remainder of the County by very high ratios of poverty, low median 
household income and high unemployment". 


The primary HCD economic development initiative is a program involving a ten percent 
(10%) set-aside of the CDBG allocation, to be used for job creation and economic 
development. $641,000 has been allocated to this program for FY 1999-00 and it is 
anticipated that at least 64 jobs will be created from these activities. This set-aside program 
combines the requirements of the County's Overall Economic Development Program 
(OEDP) and the CDBG Program. Economic development projects will be selected to ensure 
maximum impact and success. Preference will be given to those projects which create the 
most jobs, benefit the greatest percentage of low- to moderate-income persons, and have the 
best leveraging ratios. All projects must be located in a Lagging Development Region, with 
preference given to those benefitting the core areas. 


In addition, HCD has been an active member of the Countywide Community Revitalization 
Team (CCRT), a multi-departmental effort to target areas of the county in need of 
revitalization. Prior to the formation of the CCRT, this team was known as the Lake Worth 
Corridor Task Force. HCD assisted the Task Force with implementing CDBG funds within 
the Lake Worth Corridor, a large area in unincorporated Palm Beach County in need of 
revitalization. HCD assisted the CCRT with identifying other areas of the county to target 
for future revitalization activities. Included in the criteria for identifying the CCRT target 
areas was the determination of CDBG eligibility based on income levels of the residents 
within the area. 


6. Development of Institutional Structure 


The Palm Beach County Five-Year Consolidated Plan has identified the need for a more 
coordinated planning and service delivery system in order to reinforce its ability to 
effectively serve low- and moderate income residents and those who are homeless or have 
special needs. The measures are needed to eliminate problems arising as a result of the broad 
diversity of funding sources and service providers; as well as bureaucratic obstacles. The 
County has committed itself to developing an institutional structure that will alleviate 
deficiencies and promote cohesiveness in development. A major feature of the system is 
increased liaison and collaboration between Palm Beach County, municipalities, private for 
profit and non-profit organizations and the general public, among others. The primary intent 
of these collaborations is to develop and initiate programs and policies, especially those 
related to implementing the CDBG, HOME and ESG Programs and other programs 
providing benefits to homeless persons, persons with special needs or to persons who are of 
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low- and moderate-income. 


The following initiatives which were already undertaken or are planned to be undertaken will 
in FY 1999-2000 contribute to the strengthening of the institutional structure. 


> 


The Homeless Coalition of Palm Beach County which brings to a common forum, 
all providers of Homeless Services (public and private Providers) was formulated by 
the County. Its primary functions are to: quantify the need for homeless services; 
streamline the dissemination the availability of homeless services; consolidate 
solicitations for funding; and, efficiently allocate available resources amongst 
competing entities. 


The County awarded $108,800 in FY 1998-99 three (3) CHDOs to fund a portion of 
their administrative expense thereby allowing them to effectively carry-out a second 
mortgage subsidy program to assist eligible homebuyers to acquire and rehabilitate 
single family homes. A sum of $100,550 has been reserved under the HOME 
Program FY 1999-2000 allocation to continue this activity. 


In partnership with the private sector, among others, Palm Beach County continued 
to provide funds (via the HOME Program and HTF) to be used as second mortgages 
for acquisition of single family homes by low and moderate income persons. These 
funds, offered at below prevailing market rate, are intended to leverage loans 
provided by the private banks thereby creating affordable housing opportunities. 


The county intends to provide approximately $716,000 under the FY 1999-2000 
CDBG Program to assist non-profit social service providers to meet costs associated 
with their service delivery, administration, plant rehabilitation and capital 
improvements. 


The Countywide Community Revitalization Task Force (CCRT), which was formed 
in June of 1996 to coordinate stabilization/revitalization efforts and activities in 
deteriorated, residential neighborhoods in unincorporated Palm Beach County will 
continue its activities during FY1999-2000. The team has representation from over 
20 County agencies/departments and works in partnership with neighborhood 
residents. The CCRT activities will be centered in the Lake Worth Road Corridor 
and San Castle areas of unincorporated Palm Beach County. Using primarily CDBG 
funds, among others, it has initiated improvements in water supplies, neighborhood 
park, crime reduction through a Community Policing program, and code violation 
correction without formal code enforcement action. 


The ESG Advisory Board was established to, among other things, maximize the 
benefits to be derived from the ESG Program and eliminate duplication and 
inefficiencies in the delivery of service to the homeless. The Boards primary 
function is to make recommendations to the BCC on allocation of the County’s 
Emergency Shelter Grant. 
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ES 


Through Resolution No. R-97-1154-D, the ESGP Advisory Board was reestablished 
at the September 2, 1997 BCC meeting. The ESGP Advisory Board consists of nine 
(9) regular members and two (2) alternates. Members are appointed at-large by the 
BCC and serve two-year terms. The 1998-99 ESGP Advisory Board conducted five 
(5) meetings in reaching funding recommendations for FY 1999-2000. 


The Homeless Programs Research and Planning Committee (HPR&PC) is created 
annually and is made up of representation from the public and private sectors. 
Formulation of this committee was initiated by the County and its primary objective 
is to identify and prioritize the needs of the county's homeless population. 


HCD in collaboration with the Department of Planning, Zoning and Building 
(PZ&B), Palm Beach County Housing Finance Authority, and the City of Delray 
Beach will hire a consultant, through a RFP, to prepare the Palm Beach County 
Affordable Housing Study. HCD’s contribution to this project will be funded from 
CDBG and HOME funds. The study, to be completed in FY 1999-2000, will project 
housing needs of low-income and special needs population in Palm Beach County ` 
and assess progress made in the delivery of affordable housing units by the public 
and private sectors. It will also be used to assist in the preparation of the County's 
Five-Year Consolidated Plan. 


Coordination Enhancement 


In order to coordinate activities and efficiently utilize funding sources, the County is 
committed to a more comprehensive planning system. Strategies outlined in the Five-Year 
Consolidated Plan (1995); the Affordable Housing Ordinance (1993) for Palm Beach 
County; the Affordable Housing Study (1994); the Local Housing Assistance Plan for Palm 
Beach County; the adopted Housing Element of the Comprehensive Plan; Pocket of Poverty 
Study (1995); were formulated to allow the jurisdiction to meet its goals and objectives in 
addressing the housing, capital improvements and social needs of its very low-, low- and 
moderate-income residents. 


Planning Areas (1997) . 


In order to coordinate activities and efficiently utilize funding sources, the County is committed 
to a more comprehensive planning system. Strategies formulated to allow the jurisdiction to meet 
its goals and objectives in addressing the housing needs of low- and moderate-income residents are 
outlined in several studies and reports, namely; the Consolidated Plan (1995), the Affordable 
Housing Ordinance (1993) for Palm Beach County, the Affordable Housing Study (1994), the 
Local Housing Assistance Plan for Palm Beach County, the adopted Housing Element of the 
Comprehensive Plan, the Palm Beach County Block Level CDBG Eligibility Study (1995), the 
Countywide Community Revitalization Task Force Report (1997), and the Study to identify CDBG 
Palm Beach County proposes to continue to foster and expand 
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coordination of public and private housing and social service providers, as described in the 
coordination section of the Strategic Plan. the County will strengthen and expand cooperative 
efforts with municipalities with whom it has interlocal agreements to implement all aspects of the 
Five-Year Consolidated Plan. 


To achieve the goals outlined above, Palm Beach County will continue to implement or initiate the 
implementation of the following in FY 1999-2000: 


> 


In 1998 Palm Beach County signed an interlocal agreement with the City of Haverhill, 
bringing to twenty-four (24) the number of municipalities participating in the Urban 
County Participation Program. FY 1999-2000 requires the renewal of the Urban County 
Participation Program and HCD will approach all eligible municipalities in the County to 
participate in the Urban County Program for the period 2000-02. Participating 
municipalities benefit by being eligible to receive community development funds. 
Additionally, by having a Participation Agreement with Palm Beach County, municipalities 
comply with the housing and inter-governmental elements of the plan. The population 
characteristics; income levels; and the state of housing, public facilities and economic and 
social and physical infrastructure of the area is used to determine the County's Federal 
Entitlement under the CDBG and HOME programs. 


The Homeless Programs Research and Planning Committee (HPR&PC) is formulated 
annually and creates the Palm Beach County Continuum of Care Collaborative. This 
committee was initiated by the County but the responsibility for its annual formulation was 
divested to the Homeless Coalition of Palm Beach County. Its membership is drawn from 
both the public and private sectors. The objectives of the committee are to: identify and 
prioritize the needs of the county's homeless population; undertake a "bed gap" analysis; 
and identify the most suitable agencies to create the collaborative. HCD has a 
representative on both the HPR&PC and the review sub-committee. 


During FY 1998-99 two (2) agencies received funding, namely Adopt-A-Family of the 
Palm Beaches ($697,211) and The Salvation Army ($1,192,000). The HPR&PC is in the 
process of evaluating and selecting applications for submittal to HUD for funding under 
the next round of funding. 


On May 20, 1998 HCD convened a Public Meeting to review the Draft Annual 
Consolidated Plan for FY 1998-99. Three (3) public meetings are scheduled to discuss the 
Draft Annual Consolidated Plan for FY 1999-2000, these are: Special Public Meeting (May 
25, 1999); BCC Regular Meeting (June 8); BCC Public Hearing (July 27, 1999). 


On October 16, 1998 HCD hosted an orientation workshop for municipalities, non-profit 
housing and social service providers whose activities were approved for funding under the 
CDBG, HOME, and/or ESG Programs for FY 1998-99. The workshop apprised these 
prospective subrecipients of the requirements of the various programs for undertaking the 
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various activities approved for implementation. 


HCD held three regional meetings (on November 5, 12, and 16, 1998) to inform citizens, 
municipalities, non-profit housing and social service providers of the application process 
for participating in the FY 1999-2000 HOME, CDBG, and ESG Programs. Attendees were 
also informed on the County's performance from participating in the previous year's 
programs, the objectives of the programs, and the types of activities which were likely to 
be supported. 


Palm Beach County will continue to participate as a member of the Affordable Housing 
Collaborative. This group, organized by United Way, consist of representatives of 
government, non-profit agencies, lenders and developers among others, whose major 
function is to propose policies which will enhance the provision of affordable housing. 


HCD will continue to coordinate with the Department of Environmental Resources 
Management to complete thorough Environmental Reviews for all housing and non- 
housing projects which were recommended for funding under the CDBG, ESG or HOME 
Programs. 


In FY 1998-99, HCD set-aside 10% of its total CDBG allocation for funding of Economic 
Development activities, under this program, six (6) activities were funded. A similar 
percentage of the FY 1999-2000 CDBG entitlement will be set aside for Economic 
Development. Implementation of this program will involve collaboration between HCD, 
the Economic Development Office, and the Overall Economic Development Program 
(OEDP) Committee. 


Palm Beach County will continue to support the efforts of private and public housing and 
social service providers to secure State and Federal Funds for their activities by issuing 
Certificates of Consistency with the Consolidated Plan where relevant. 


In January 1998, Palm Beach County entered into Agreements with the State of Florida 
Departments of Community Affairs and Insurance for participation in the Residential 
Construction Mitigation Program (RCMP). Under this program the county received a grant 
of $463,002 to cover administration and retrofitting costs associated with the program. In 
FY 1998-99 the county received an additional $937,174 under the RCMP and this contract 
is expected to expire in June 1999. To date a total of 523 homes have been inspected and 
retrofit have been started or completed on 33 homes. 


On April 8, 1999 HCD celebrated Community Development Week and hosted its annual 
"Community Development Breakfast". This forum brought together all players involved 
in community development. 


In April 1998 Palm Beach County Commission on affordable Housing Hardship “B” 


Program was selected and received the 1998 National Association of counties (NACO) 
achievement award for Community and economic Development. 


VI.-15 


B. Public Housing: Residents Initiatives, Improvements, and Determination as 
Troubled Agencies. 


J; Belle Glade Housing Authority 


The Division of Rural Housing and Community Development Service (RHCDS) of the 
Department of Rural Development, formerly known as the Farmers Home Administration 
(FmHA), is the designated reviewing agency for the Belle Glade Housing Authority 
(BGHA). Consequently, the RHCDS performs any annual or otherwise required monitoring 
evaluations/performance reviews of administrative records and policies. According to the 
BGHA, RHCDS monitored the housing authority for FY 1997-98 and to date has not for FY 
1998-99. Although RHCDS reported that BGHA performed at a satisfactory level, RHCDS 
does not assign scores or classifications as does HUD. Therefore, it is not possible to 
determine whether BGHA would meet the definition of a “troubled” or “high performer.” 


It should be noted that the BGHA is an independently operated housing authority which 
specializes in providing affordable housing opportunities for low-income farmworkers and 
their families. This goal is based upon the fact that the Glades Area of Palm Beach County 
is one of the largest agriculture producing regions in the United States. Consequently, many 
of the associated supportive services coordinated with the provision of housing are geared 
towards providing for the needs of low-income farmworkers. Furthermore, as an 
independently operated agency, the BGHA is fully self sufficient by virtue of the fact that 
rents collected facilitate the payment of operational expenses. 


The Belle Glade Housing Authority received approximately $2.8 Million from RHCDS in 
FY 1996-97 for: construction of 27 new housing units; a new water supply system; and an 
addition to the existing Day Care Facility. The BGHA expects to receive $300,00 of the $2.8 
million to complete this project in late FY 1998-99 or in early 1999-00. 


The Belle Glade Housing Authority does not receive funding from HUD. To date 177 tenants 
have received rental assistance payments that will total over $411,726 for FY 1998-99. This 
funding has been allocated through the U.S. Department of Agriculture (USDA) Rural 
Development Rental Assistance Program. It is anticipated that this funding will remain 
unchanged for FY 1999-00. 


The Belle Glade Housing Authority Board is appointed by the Belle Glade City 
Commissioners. The BGHA operates two housing centers: Osceola and Okeechobee. The 
Osceola Center is within the Belle Glade city limits and the City of Belle Glade provides 
Police, Fire, water utility, and trash pick-up services. The Okeechobee Center is located in 
unincorporated Palm Beach County and the City of Belle Glade provides Fire services, 
although the County provides Sheriff services. The BGHA is responsible for its own road 
maintenance. 


Efforts to address issues which serve to effectively empower the residents of the BGHA 
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entail the improvement of the following three (3) initiatives: 1) management and operation 
of public housing; 2) living environment of public housing residents; and, 3) the 
involvement of public housing residents in the management of public housing. While a 
majority ofthe activities the BGHA undertakes are ongoing initiatives, they are continuously 
being refined and/or expanded to meet the needs of public housing residents. The activities 
to be undertaken during FY 1999-00 have been summarized, as follows: 


> Redlands Christian Migrant Association, Inc. (RCMA) will continue to provide day 
care services at the Belle Glade Day Care Center, located at the BGHA Okeechobee 
Center, 20 Carver Street, Belle Glade, Florida. RCMA will provide services 
including, but not limited to education and child development skills for 
approximately 70 children from low-income families. It is estimated that the 
children will be comprised of approximately ten (10) infants, ten (10) toddlers and 
fifty (50) pre-schoolers. Additionally, child care services provided by RCMA serve 
to empower parents residing in public housing units to seek economic self 
sufficiency. HCD proposes to provide approximately $16,000 in CDBG Program 
funds to assist in providing such services. CDBG funds will be used as a match for 
Title XX funding; 


> The BGHA will continue an after school arts program for children ages 5-10 at the 
Okeechobee Center. The program will continue to receive support from the Norton 
Gallery of Art and the A.D. Henderson Foundation; 


> In an effort to reduce drug activity, vandalism and overall crime, the BGHA will 
continue to coordinate with law enforcement agencies to include the Palm Beach 
County Sheriffs Department and the City of Belle Glade Police Department. 
Additionally, office space will be provided at both the Okeechobee and Osceola 
public housing complexes for use by said agencies; and 


> The BGHA's recently initiated efforts to address the needs of retired low-income 
farmworkers was spearheaded in 1994 pursuant to revisions in FmHA policies. 
Consequently, the BGHA will continue to make, at a minimum, sixteen (16) units 
available to retired low-income farmworkers. 


2. Pahokee Housing Authority 


The Department of Housing and Urban Development (HUD) is the designated reviewing 
agency for the Pahokee Housing Authority (PHA), and performs any annual or otherwise 
required monitoring evaluations/performance reviews of administrative records and policies. 
The PHA was monitored by HUD for its fiscal year ending June 30, 1998, and received a 
total weighted PHMAP score of 99.25. Therefore, the results of the most recent monitoring 
would indicate the PHA meets the definition of “High Performer” as established by HUD. 


Comprehensive Grant Program (CGP) funds were received by the PHA for FY 1998-99 in 
the amount of $807,127.The PHA plans to perform renovations to the existing units to 
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include: the replacement of kitchen cabinets; electrical upgrades; and the replacement of sub 
floors. The PHA expects to receive $930,504 for FY 1999-00. 


The Pahokee Housing Authority received $155,802 under the Section 8 Rental Assistance 
Program. The PHA has twenty-nine (29) Section 8 Certificates, amounting to $447.71 per 
unit, per month. The PHA plans to apply for at least 50 section 8 certificates and 25 Family 
Self Sufficiency vouchers for 1999-00. 


The Pahokee Housing Authority received $294,254 under the Housing Opportunities for 
Persons with AIDS (HOPWA) program for FY 1998-99. The $294,254 consists of $246,240 
for rental vouchers, $28,444 for salaries, and $19,570 for administrative expenses. The PHA 
received the grant allocation from the City of West Palm Beach to provide housing/rental 
assistance to persons with AIDS and their families. The PHA has fifty (50) vouchers under 
the HOPWA program and plans to apply for an additional ten (10) vouchers through the City 
for the upcoming fiscal year. The submitted proposal for this program for 1999-00 is 
$295,265. 


The Pahokee Housing Authority's Board of Commissioners is appointed by the Mayor of the 
City of Pahokee. The City provides water, sewer services, and fire protection to all 515 
residential units in both incorporated and unincorporated areas. The City also provides 
protective services to 115 residential units within the city limits. Two (2) of the PHA 
development (400 units) are located outside of the city's boundaries. Protective services for 
those developments are provided by the County. In the Fremd Village development, one (1) 
unit has been designated as a police substation. The police substation is operated by the Palm 
Beach County Sheriff's Department. Under the cooperation agreement between the PHA 
and the City of Pahokee, the City is responsible for maintaining all streets/sidewalks in the 
developments located within its jurisdiction. 


Efforts to address issues which serve to effectively empower the residents of the Pahokee 
Housing Authority entail the improvement of the following three (3) initiatives: 
management and operation of public housing; living environment of public housing 
residents; and the involvement of public housing residents in the management of public 
housing. While a majority of the activities the PHA undertakes are carried over from the 
previous fiscal years, they are continuously being refined to meet the needs of public housing 
residents. Consequently, the PHA implements new activities where applicable, in an effort 
to address underserved needs of public housing residents. The activities to be undertaken 
during FY 1999-00 have been summarized, as follows: 


> The PHA has entered into a partnership with the Norton Museum of Art. The 
purpose of this partnership is to provide innovative after school education 
programs to children living in our developments. This Program awards youth 
ages 5 to 12, the opportunity to learn art of diverse cultures. 


> The PHA is collaborating with “Family Strengthening,” a division of the 
Western Palm Beach County Mental Health Clinic, Inc., to implement family 


strengthening program courses for residents. The nature of the program is to 
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offer early intervention techniques that would help parents and their children 
deal with stress related issues through education. 


The PHA will continue to sponsor Bright Ideas Educational Foundation. The 
program provides childcare services to residents living in our developments. 
Currently, there are thirty nine (39) residents receiving childcare services and 
five (5) residents employed at this facility. 


The PHA will continue to co-sponsor an Adult Education Program for residents 
living in its developments. This program, sponsored by the School Board of Palm 
Beach County and the PHA, assists residents by strengthening their academic skills 
by obtaining a GED certificate or preparing for college entrance exams. 


» 


The PHA will continue to provide work experience to persons receiving 
welfare and federal housing assistance, under the WAGES program. The 
main objective is to help residents move from welfare to work. 


PHA staff will continue to work closely with the Palm Beach County Head 
Start Program by providing donations and clerical assistance. Intra-agency 
coordination provides a comprehensive approach to providing additional 
services/assistance to Head Start families. 


The PHA will continue to employ residents through its on-going 
Modernization Programs. Numerous residents will be hired to facilitate 
various public housing renovations in compliance with Section 3. Temporary 
positions will consist of helpers to assist with contracts for electrical 
upgrades, window replacement, replacement of sanitary sewer lines, and 
other rehabilitation related jobs. 


The PHA is exploring on-site computer terminals for residents living in 
public housing. These terminals would ensure that public residents are aware 
of all job openings within the Palm Beach County area. Additionally, PHA 
staff will continue to assist public housing residents in the completion of 
resumes and job applications, if and when necessary. 


The Executive Director will continue to serve on the local Chamber of 
Commerce Housing Committee and The Centro Campesino Farmworker 
Center's (CCFC), Board of Directors, in order to better serve the affordable 
housing needs of public housing residents. 
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3: Palm Beach County Housing Authority 


Palm Beach County Housing Authority (PBCHA) was last assessed under the Public 
Housing Management Assessment for the fiscal year ending September 30, 1998. At that 
time the Authority achieved a score of 95.50 percent and a designation of High Performer. 


The Authority operates 543 public housing units, located as follows: 72 family units 
(scattered sites in Boynton Beach); 21 single-family homes (Boynton Beach/Lake Worth 
Area); 100 housing units for elderly and disabled (Drexel House Apartments); 134 units, 
including 50 units for the elderly and disabled (Dyson Circle); 75 family units (Schall 
Landing); 75 family units (Seminole Estates) and 66 family units(South Bay). 


In FY 1998-99 PBCHA received $675,000 under the formula based Comprehensive Grant 
Program and expects to receive a sum of at least $675,000 during FY 1999-00. 


The PBCHA applied for and received 1,644 vouchers for section 8 and 150 vouchers 
through the family Unification Program in FY 1998-99. Additionally, the PBCHA received 
174 Section 8 vouchers through the Family Self Sufficiency Program for FY 1998-99. This 
agency will apply for an additional 100 Family Unification Program certificates in FY 1999- 
00. 


Palm Beach County Housing Authority Resident Initiatives 


The following summarize activities which are being undertaken/will be undertaken by 
PBCHA to increase and improve the involvement of public housing residents in the 
management of their public housing: 


> Provision of resident training in the following areas, among others: negotiation, 
planning, and consensus building. 


> Provision of professional development training. 


> PBCHA will continue to escalate efforts to combat crime- and drug-related activities 
at its complexes. In this regard, it will continue to work closely with various police 
departments to develop and implement improved communication and coordination 
with local law enforcement agencies. Specifically, it will: continue to operate a 
police substation in the Community Services Building at the South Bay site; work 
with the Palm Beach County Sheriff's Office to reinforce the success of the 
previously undertaken Drug Elimination Program at the Schall and Dyson 
complexes; and provide a rent-free unit in the Cherry Hill section of its Boynton 
Beach complex for use by the Boynton Beach Police Department. In all of the 
aforementioned activities, the police will not only seek to eliminate crime and drugs 
from the areas, but will extend their interaction with the communities by organizing 
sporting and other social activities for the residents; particularly children. 
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The PBCHA implemented case management activities for the Family Self- 
sufficiency Program. Also during this year collaboration with a private non-profit 
agency will result in the upgrading of a building at Dyson Circle for use as a center 
in support of the State's "Work First" initiative, welfare reform and WAGES. 
Programs to be operated from the center include: day care; parenting classes; and 
after school programs for older children in the development. 


Residents will continue to be trained, through the use of FY 1998-99 Comprehensive 
Grant Training funds as well as the Drug Elimination Grant, to form charter 
organizations under state statute. During the course of this year two (2) chartered 
organizations were formed and one (1) of these is in the process of applying to the 
Internal Revenue Service for 501(c)(3) status. 


PBCHA has one (1) resident serving on its Board of Commissioners as required by 
Florida Statutes. 


Public Housing Improvements 


The following represent actions which were undertaken by PBCHA to: 


» 


> 


> 


preserve the existing inventory of assisted housing; 

improve the management and operation of public housing; and 

improve the living environment of low- and very-low-income families residing in 
public housing within the County. 


Comprehensive Grant funds were used for rehabilitation of 543 public housing units; 
to staff professional development training; resident training; and upgrading of non- 
dwelling structures and equipment. 


PBCHA applied for and received funds totaling $164,000 for a Drug Elimination 
Grant Program at its Boynton Beach and Lantana developments. Funds are being 
used to increase the number of law enforcement personnel in the Cherry Hill 
community and for increased security lighting, resident security patrols, education 
and training, and hiring of a grant coordinator who will also assist in fraud detection. 


For Fiscal Year 1999-00 PBCHA will apply for $165,000 under the Drug 
Elimination Grant Program. These funds are targeted for sites in South Bay and 
Boynton Beach. 


The PBCHA has completed its day care center through contributions from “Little 
Achievers” The Center currently serves the maximum number of children, with 
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Housing Authority residents receiving priority. Housing Authority residents are also 
given first priority for employment opportunities as they arise. Expansion of the 
existing facility will occur to accommodate older children as well as summer 
programs. 


4. Riviera Beach Housing Authority (RBHA) 


Riviera Beach Housing Authority was last assessed under the Public Housing Management 
Assessment for the fiscal year ending September 30, 1998. At that time the Authority 
achieved a score of 85 percent and the designation of "Standard Performer". The Authority 
operates 156 housing units and handles approximately 425 Section 8 certificates or vouchers 
at a value of $3,525,869. 


During the last fiscal year the RBHA received a Comprehensive Improvement Assistance 
Program (CIAP) Grant in the amount of $469,000 and expects to receive a sum of $500,000 
in FY 1999-00. RBHA did not receive any additional certificates/vouchers in FY 1998-99 
but anticipates applying for an additional one hundred (100) vouchers/certificates, valued at 
$625,000 in FY 1999-00. The RBHA was awarded a sum of $330,295 (average of 
$176/month/unit) in rental assistance for its Public Housing Program. In addition to the 
funding and funding sources referred above, the RBHA will apply for funding under the 
following grant programs during FY 1999-00: Drug Elimination, Youthbuild, Economic 
Development, Family Self-Sufficiency and Senior Services among others. 


Riviera Beach Housing Authority Resident Initiatives 


The RBHA initiated activities to encourage its residents to become more involved in 
management and to participate in home ownership/self-sufficiency programs. Some of these 
activities are described as follows. 


> The Authority initiated a Resident Management Council (RMC) at its Ivey Green 
complex in 1994. This was incorporated as a 501(c)(3) organization and is open to 
every adult over eighteen (18) years old who is on the lease. The Council represents 
the interest of the residents to management and its non-profit status allows it to 
source and access funds to carry out activities aimed at education, small business 
development, and improvement of self-esteem. The objective of the Council is to 
involve residents in educational and job-training initiatives which would increase the 
residents’ marketability, leading to better employment opportunities and ultimately 
to independence from public housing. 


> The Resident Council received a Tenant Opportunity Program (TOP) Grant for 
$100,000 for resident activities for FY 1997-98 and 1998-99. 


> RBHA is planning to establish a learning center (via a Community Development 
Block Grant award) and set up an office under Project Image. Construction of the 
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3,000 sq. ft. center will begin in May 1999 and completion is expected by September 
1999. This center will facilitate the advancement of existing youth development 
programs, notably: provision of after-school service for children aged five to twelve; 
Youth Development Initiative funding for activities for children between the ages of 
thirteen and eighteen; Drug Elimination Grant funding for security, purchasing of 
computers and financing tutoring for the thirteen to eighteen age group). 


> The After School Program, funded by the Children’s Services Council, provides 
quality supervised activities for children aged 5-12 year. The program was recently 
awarded $123,000 for the purchase of program equipment. 


> RBHA has established a Birth to Five Program which provides child care services 
to enable residents to work, attend school or to undertake job training activities, this 
program received $33,000 in funding for FY 1998-99. 


> Ongoing publication of a resident newsletter which informs on current activities, 
especially those of the Resident Management Council. 


> During the year, the RBHA continued to operate its Family Self-Sufficiency (FSS) 
Program. A coordinator works with the participants to assist in finding employment 
and monitoring their economic status. If an employed participant can qualify as a 
first-time homebuyer, that person's credit problems (if existing) are identified and 
eliminated, if possible. The individual is then guided through the homebuying 
process. RBHA has set up an escrow account, where instead of increasing a person's 
rental payment as that person's salary increases, the person would be required to 
lodge the amount of the increased rental in this account, and the sum accumulated 
over time would ultimately be used as down payment on a house. To date, five past 
clients of the FSS Program have become first-time homebuyers. Fifty individuals 
are currently registered in the program and the escrow account is approximately 
$39,000. It is anticipated the escrow account will increase during fiscal year 1999- 
00. 


> RBHA has provided employment to residents, either directly or through contractors, 
particularly in the execution of construction, rehabilitation, and maintenance 
activities. 


> RBHA provided tutoring for children through the use of volunteers from the 
residents and nearby churches. 


Public Housing Improvements 


The following represent actions which are being undertaken or are planned to be undertaken 
by the RBHA to: preserve the existing inventory of assisted housing; improve the 
management and operation of public housing; and improve the living environment of low- 
and very-low-income families residing in public housing within the County. 
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CIAP funds totaling $469,000 were received during FY 1998-99 are being used for 
management improvements, resident training and building improvements to include 
replacement of appliances, sewer pipe repairs, windows, and air conditioning. 


RBHA purchased nine (9) lots in the City of Riviera Beach and will begin 
constructing single family homes on these lots by November 1999. The homes are 
estimated to cost $85,000 and will be built with SHIP/HOME funding. Mortgages 
will range from $55,000-$65,000 and the homes will be sold to participants of the 
FSS Program. $200,000 has been allocated in training costs through the Youthbuild 
Program for the areas youth to participate in the construction of these homes. 
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VII. 


PROGRAM SPECIFIC REQUIREMENTS 
A. HOME Program 
E Resale or Recapture Provisions 


HCD has established the following provisions to ensure that HOME-assisted properties 
under the County's First-Time Homebuyers Program remain affordable to subsequent 
purchasers: 


Principal Residence: Any home acquired under the HOME First-Time Homebuyers 
Program must be the principal residence of a low- or very-low-income owner. Any 
subsequent purchaser must also retain the house as a principal residence for a minimum 
period of ten (10) years if the per-unit amount of HOME funds provided is at or below 
$40,000; and for fifteen (15) years where the per-unit amount of HOME funds provided 
exceeds $40,000. The affordability period commences on the date HOME funds are invested. 


Resale: The purpose of the HOME First-Time Homebuyers Program is to provide - 
homeownership opportunities for low- and very low-income persons. In order to ensure that 
this objective is met and to ward off speculators, the HOME program requires that in the case 
of resale, the HOME-assisted unit must remain affordable to low-income purchasers for a 
period not less than the affordable periods identified in the section above. Subsequent 
purchasers do not have to be "first-time homebuyers" unless that purchaser receives a HOME 
subsidy. If this occurs, then the affordability period begins anew from the point of subsidy. 
As an alternative, if the HOME-assisted unit cannot be sold to a low-income homebuyer, the 
HOME subsidy must be repaid in full. 


Fair Return Using a "Formula Pricing Approach": Historically, in Palm Beach County's 
housing market, appreciation of property values has outstripped income increases and the 
median housing values are comparatively high. This makes it difficult for many low-income 
families to purchase safe, sanitary and decent housing. In this type of market, first-time 
homeowners must be willing to have limitations on, or even forego, some financial benefits 
of property appreciation, in cases of resale, prior to the end of the affordability period. HCD 
uses the following as guidelines for fair return: the approach is referred to as "Formula 
Pricing," and uses the cost of living index instead of property value appreciation to ensure 
affordability to the new purchaser. 


HCD will determine fair return by a formula which uses the original purchase price, the 
value of improvements, inflationary factors since acquisition, mortgage amortization, and 
homeowner contributions. The formula is based on the prevailing Consumer Price Index 
(CPI) for Palm Beach County, and is used to set the maximum sales price, and return to the 
seller if the home is sold before the end of the affordability period. 
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If use of the CPI does not make the house affordable to a subsequent purchaser, the County 
will use a suitable percentage of the CPI to calculate fair return or maximum sale price. 
Alternately, in order to maintain a fair return and affordability, the County will provide a 
subsidy to the purchasing family. The type and amount of the subsidy will vary based on the 
individual case, but will be in compliance with the HOME definition of affordability. 


Affordability: To ensure affordability, HCD has established a policy under HOME that 
requires any subrecipient or new purchaser to pay monthly mortgage carrying costs 
(principal, interest, property taxes and insurance) that will not exceed thirty (30) percent of 
the income of a family at seventy-five (7596) percent of the median income for Palm Beach 
County. The legal instruments used by the County to ensure affordability will be a second 
mortgage and promissory note, that will be enforced by the relevant financial institution or 
title monitoring company. 


In the case where the County does not provide a rehabilitation grant and / or mortgage 
subsidy, "a right of first refusal" or "right to purchase" will be included by the CHDO in the 
sales agreement and mortgage agreement, on behalf of the County. 


The "right of first refusal" or "right to purchase" will be transferred to the purchasing family, 
and does not mean the County has to purchase the property. However, the County can 
purchase the property and then convey it to the new homebuyer. 


2. Affirmative Marketing Requirements 


In furtherance of Palm Beach County's commitment to non-discrimination and equal 
opportunity in housing, the County's Department of HCD has established policies and 
procedures to affirmatively market housing units produced under the HOME, Community 
Development Block Grant (CDBG), and the State Housing Initiatives Partnership (SHIP) 
Programs. The objectives of these affirmative marketing policies and procedures are in 
accordance with 24 CFR 92.351 of the HOME regulations and Section 3 of the Housing 
Development Act of 1968, as amended (12 U.S.C. 1701 U), and is applicable to other 
Federal, state and local regulations. 


These affirmative marketing policies and procedures are implemented comprehensively for 
all the above housing programs through the County's Department of HCD, and aim to effect 
greater participation of eligible persons from all racial, ethnic and gender-based minorities. 


The policies and procedures also aim to market units to, and effect greater participation from, 


persons in the housing market who are not likely to apply for housing without special 
outreach. 
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Palm Beach County will take all necessary steps to affirmatively market its housing 
programs through organized neighborhood meetings, distribution of literature, provision of 
information, press releases and other "good faith" efforts. 


Palm Beach County Department of HCD, therefore, ensures that housing programs (geared 
toward existing homeowners and first-time homebuyers) are advertised periodically through 
general circulation and minority newspapers, as well as through community information 
meetings at various locations, County-wide. 


Program subrecipients 


In order to carry out the policies and procedures of HCD's Affirmative Marketing Program, 
all non-profits, for-profits, municipalities and individual owner-investor subrecipients of the 
above mentioned programs must comply with the following: 


1) The Equal Opportunity logo or slogan must be used by owners in advertising vacant 
units, and on solicitation for Owner Proposal Notices. 


2) Lenders, non-profit housing developers, and other program subrecipients are 
requested to solicit applications from persons in the housing market area who are not 
likely to apply to housing without special outreach. Owners and agencies can satisfy 
this requirement by posting a notice of vacancies or housing opportunities in 
locations, including, but not limited to, the following: 


a. Churches and other related organizations; 
b. Community organizations; 
6 Fair housing groups; 
d. Housing counseling agencies; 
e: Agencies for the disabled; 
E Employment centers; 
g. Local Public Housing Authorities (PHA's) or other similar agencies. 
3) Program participants must also utilize, as far as possible, all commercial media in 


informing all potentially eligible homebuyers in the market. The use of community, 
minority and other special interest publications likely to be read by persons needing 
special outreach, is also highly recommended. 


4) All program participants are required to adequately inform and train their staff on the 
objectives of affirmative marketing and ensure that their staff takes every step to 
ensure compliance. The above mentioned policies and procedures must be provided 
in written form to each staff member. 
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5) Lenders, non-profit housing developers, and other program subrecipients will be 
required to keep records describing actions taken to affirmatively market units in the 
rehabilitation program. Palm Beach County HCD will keep records of their efforts 
to affirmatively market units and will require rental owners to provide each 
jurisdiction with its records. Investors/owners are required to provide a copy of 
advertisements, minutes of meetings, income documentation, and census tract 
information, as applicable. 


6) Affirmative marketing records of the subrecipients in the program will be monitored 
on-site annually, and a report will be compiled to assess their efforts in adhering to 
the requirements. These records will include, but not be limited to: copies of 
brochures, news clippings, press releases, sign-in logs from community meetings, 
and any letters of inquiry written to, or from, prospective clients. The participants 
will be informed of their responsibility to adhere to the said requirements. 


7) Participants are required to submit monthly or quarterly reports using measures such 
as number of housing units provided, and number of families assisted. These reports 
will identify racial/ethnic/gender classifications. These measures will be used to 
determine the success of the program. 


Meetings will be held, as required, with selected subrecipient, to ensure the smooth 
implementation of these and other program requirements. 


The County will assess the affirmative marketing program to determine the success of 
affirmative marketing actions (such as advertisements, etc.), and address the potential 
necessity for corrective actions, making distinctions between failures based upon marketing 
/ targeting problems, those based on systemic (program eligibility) factors, or lack of interest. 
Affirmative marketing success will be specifically tracked through the various program 
applications by notations of racial / ethnic / gender distinctions on program documents. The 
Department recognizes that the volume of response from racial / ethnic / gender groups may 
not be an indication of affirmative marketing efforts, and, therefore, it will make periodic 
adjustments in its affirmative marketing techniques, with consultation from specialized equal 
housing opportunity, fair housing and racial and gender-based minority groups. 
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VIII. 


MONITORING STANDARDS AND PROCEDURES 


The Department of Housing and Community Development (HCD) implements the 
Monitoring Standards and Procedures through Policies and Procedure Memorandum (PPM) 
Number HC-O-101 to ensure that all federally-funded programs administered by HCD 
comply with U.S. Department of Housing and Urban Development (HUD) and other Federal, 
State, and County regulations. The Planning Section coordinates this monitoring whether 
the activity is implemented by HCD staff or by a subrecipient. 


A summary ofthe procedures which comprise the total monitoring effort is described below. 


The Administration staff of the Planning Section conducts an annual orientation workshop 
at the beginning of each fiscal year for all subrecipients and CHDOs to outline 
programmatic, fiscal, and reporting requirements. As a follow-up activity, Planners provide 
technical assistance, as needed, to individual subrecipients and CHDOs. In mid-year a 
second, somewhat abbreviated Orientation is offered to those Subrecipients and CHDO's 
who have been funded since the start of the Fiscal Year, or to previously funded agencies 
with staff who were not able to attend a previous Orientation. 


At the beginning of each funding year, clear instructions on completing reports are provided 
to HCD Sections, subrecipients, and CHDOs. Reports should be consistent with the work 
program narrative, scope of services, and other terms of the subrecipient agreement. The 
Senior Planner and Planners convey the importance and purpose of the reports, as well as the 
desired level of content and detail to HCD Sections, subrecipients, and CHDOs. 


Each subrecipient and CHDO submits Detailed Narrative Reports by the tenth day of each 
month to the Planning Section, describing the activities of each project being funded by 
CDBG, ESGP, or HOME funds. Subrecipients or CHDOs providing direct client services 
with ESGP funds, HOME funds, or CDBG funds under the Limited Clientele or Housing 
activities also submit monthly Direct Benefit Forms by the tenth day of each month to the 
Planning Section. Subrecipients and CHDOs involved in housing activities must provide 
data in the Consolidated Annual Performance and Evaluation Report (CAPER) Table 1C. 


The Housing and Rehabilitation Section Manager submits information on capital 
improvements projects; housing activities, direct benefit/special needs tracking forms, and 
national objective compliance forms for the rehabilitation program; and a statistical progress 
report monthly to the Planning Section. 


Planners collect monthly narrative reports and Direct Benefit Activities Forms, review them, 
and file them in the subrecipient's or CHDO's file. When Planners identify deficient or 
untimely progress reports, the subrecipient or CHDO is advised of the shortcomings and 
corrective action is recommended. If the subrecipient or CHDO continues to be 
noncompliant, HCD will apply appropriate sanctions based on the terms of the subrecipient 
agreement. 
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Planners, HCD Fiscal Section staff, Housing and Rehabilitation Section staff, and County 
Finance Department staff review and process all invoices and reimbursement requests as 
appropriate to ensure: 1) that they cover an allowable expense under the program, and 2) that 
they are submitted in compliance with the requirements of HUD and Palm Beach County. 
A Reimbursement Review Checklist is used by Planning Section and Fiscal Section staff to 
review reimbursement requests. 


If an invoice covers ineligible activities, these are deducted from the payment. If 
documentation is insufficient for an eligible expense, it too is deducted; however, the 
applicable Planner or Fiscal staff person may request the additional documentation and/or 
information from the subrecipient or CHDO by telephone or in writing. If either the 
applicable Planner or Fiscal staff person feels the invoice is wholly ineligible, he/she returns 
it to the subrecipient or CHDO using the Invoice Correction Request Form. All action taken 
is noted on the Reimbursement Review Checklist. 


Requests for an amendment to the contract budget line items may be approved by the HCD 
Director if the subrecipient or CHDO requests to reallocate not more than ten percent (1096) 
of the total budget amount. All other amendments to the subrecipient agreement must be 
approved by the Board of County Commissioners. Except under extraordinary 
circumstances, subrecipients and CHDOs are allowed one contract amendment per fiscal 
year. 


The Planners and Fiscal Section staff perform annual monitoring visits of appointed 
subrecipients and CHDOs. Additional visits or special monitoring efforts may be undertaken 
if required. Construction-related activities, such as procurement procedures, construction, 
and compliance with labor regulations, are monitored by Housing and Rehabilitation staff. 


Planners and Fiscal Section staff generally conduct the annual monitoring visit during the 
months of February through June and any required second visits during July through 
September. Actual dates are set at the convenience of HCD and subrecipient/CHDO staff 
and should be arranged at least two weeks in advance. 


Following the monitoring visit, a monitoring report is completed within 15 business days 
including any findings, concerns, or observations noted by the Planners or Fiscal Section 
staff and demanding corrective action. The report is then mailed to the subrecipient CHDO, 
over the HCD Director's signature, allowing ten (10) business days to respond to any 
findings and concerns. Planners review the corrective actions submitted by subrecipients and 
CHDOs and notify them in writing when all findings and concerns are closed. 
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IX. CERTIFICATIONS 


The following certifications have benn included in the annual submission to HUD, as required. 
CERTIFICATIONS 


In accordance with the applicable statutes and the regulations governing the consolidated plan 
regulations, the jurisdiction certifies that: 


Affirmatively Further Fair Housing -- The jurisdiction will affirmatively further fair housing, - 
which means it will conduct an analysis of impediments to fair housing choice within the 
jurisdiction, take appropriate actions to overcome the effects of any impediments identified through 
that analysis, and maintain records reflecting that analysis and actions in this regard. 


Anti-displacement and Relocation Plan -- It will comply with the acquisition and relocation 
requirements of the Uniform Relocation Assistance and Real Property Acquisition Policies Act of 
1970, as amended, and implementing regulations at 49 CFR 24; and it has in effect and is following 
a residential anti-displacement and relocation assistance plan required under section 104(d) of the 
Housing and Community Development Act of 1974, as amended, in connection with any activity 
assisted with funding under the CDBG or HOME programs. 


Drug Free Workplace -- It will or will continue to provide a drug-free workplace by: 


VII. Publishing a statement notifying employees that the unlawful manufacture, distribution, 
dispensing, possession, or use of a controlled substance is prohibited in the grantee's 
workplace and specifying the actions that will be taken against employees for violation of 
such prohibition; 


VIII. Establishing an ongoing drug-free awareness program to inform employees about - 


I. The dangers of drug abuse in the workplace; 

IE The grantee's policy of maintaining a drug-free workplace; 

III. Any available drug counseling, rehabilitation, and employee assistance programs; 
and 

IV. The penalties that may be imposed upon employees for drug abuse violations 
occurring in the workplace; 


IX. | Making it a requirement that each employee to be engaged in the performance of the grant 
be given a copy of the statement required by paragraph 1; 


A, Notifying the employee in the statement required by paragraph 1 that, as a condition of 
employment under the grant, the employee will - 


(a) Abide by the terms of the statement; and 
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XII. 


IT. Notify the employer in writing of his or her conviction for a violation of a criminal 
drug statute occurring in the workplace no later than five calendar days after such 
conviction; 


Notifying the agency in writing, within ten calendar days after receiving notice under 
subparagraph 4(b) from an employee or otherwise receiving actual notice of such conviction. 


Employers of convicted employees must provide notice, including position title, to every 
grant officer or other designee on whose grant activity the convicted employee was working, 
unless the Federal agency has designated a central point for the receipt of such notices. 
Notice shall include the identification number(s) of each affected grant; 


Taking one of the following actions, within 30 calendar days of receiving notice under 
subparagraph 4(b), with respect to any employee who is so convicted - 


I. Taking appropriate personnel action against such an employee, up to and including 
termination, consistent with the requirements of the Rehabilitation Act of 1973, as 
amended; or 

H Requiring such employee to participate satisfactorily in a drug abuse assistance or 


rehabilitation program approved for such purposes by a Federal, State, or local 
health, law enforcement, or other appropriate agency; 


Making a good faith effort to continue to maintain a drug-free workplace through 
implementation of paragraphs 1, 2, 3, 4, 5 and 6. 


Anti-Lobbying -- To the best of the jurisdiction's knowledge and belief: 


II 


Ii 


II 


No Federal appropriated funds have been paid or will be paid, by or on behalf of it, to any 
person for influencing or attempting to influence an officer or employee of any agency, a 
Member of Congress, an officer or employee of Congress, or an employee of a Member of 
Congress in connection with the awarding of any Federal contract, the making of any Federal 
grant, the making of any Federal loan, the entering into of any cooperative agreement, and 
the extension, continuation, renewal, amendment, or modification of any Federal contract, 
grant, loan, or cooperative agreement; 


If any funds other than Federal appropriated funds have been paid or will be paid to any 
person for influencing or attempting to influence an officer or employee of any agency, a 
Member of Congress, an officer or employee of Congress, or an employee of a Member of 
Congress in connection with this Federal contract, grant, loan, or cooperative agreement, it 
will complete and submit Standard Form-LLL, "Disclosure Form to Report Lobbying," in 
accordance with its instructions; and 


It will require that the language of paragraph 1 and 2 of this anti-lobbying certification be 
included in the award documents for all sub-awards at all tiers (including subcontracts, sub- 
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grants, and contracts under grants, loans, and cooperative agreements) and that all sub- 
recipients shall certify and disclose accordingly. 


Authority of Jurisdiction -- The consolidated plan is authorized under State and local law (as 
applicable) and the jurisdiction possesses the legal authority to carry out the programs for which it 
is seeking funding, in accordance with applicable HUD regulations. 


Consistency with plan -- The housing activities to be undertaken with CDBG, HOME, ESG, and 
HOPWA funds are consistent with the strategic plan. 


Section 3 -- It will comply with section 3 of the Housing and Urban Development Act of 1968, and 
implementing regulations at 24 CFR Part 135. 


Signature/Authorized Official Date 


Title 


Specific CDBG Certifications 


The Entitlement Community certifies that: 


Citizen Participation -- It is in full compliance and following a detailed citizen participation plan 
that satisfies the requirements of 24 CFR 91.105. 


Community Development Plan -- Its consolidated housing and community development plan 
identifies community development and housing needs and specifies both short-term and long-term 
community development objectives that provide decent housing, expand economic opportunities 
primarily for persons of low and moderate income. (See CFR 24 570.2 and CFR 24 part 570) 


Following a Plan -- It is following a current consolidated plan (or Comprehensive Housing 
Affordability Strategy) that has been approved by HUD. 


Use of Funds -- It has complied with the following criteria: 


II 


II 


II 


Maximum Feasible Priority. With respect to activities expected to be assisted with CDBG 
funds, it certifies that it has developed its Action Plan so as to give maximum feasible 
priority to activities which benefit low and moderate income families or aid in the prevention 
or elimination of slums or blight. The Action Plan may also include activities which the 
grantee certifies are designed to meet other community development needs having a 
particular urgency because existing conditions pose a serious and immediate threat to the 
health or welfare of the community, and other financial resources are not available); 


Overall Benefit. The aggregate use of CDBG funds including section 108 guaranteed loans 
during FY 1999-2000 program year (a period specified by the grantee consisting of one, two, 
or three specific consecutive program years), shall principally benefit persons of low and 
moderate income in a manner that ensures that at least 70 percent of the amount is expended 
for activities that benefit such persons during the designated period; 


Special Assessments. It will not attempt to recover any capital costs of public improvements 
assisted with CDBG funds including Section 108 loan guaranteed funds by assessing any 
amount against properties owned and occupied by persons of low and moderate income, 
including any fee charged or assessment made as a condition of obtaining access to such 
public improvements. 


However, if CDBG funds are used to pay the proportion of a fee or assessment that relates 
to the capital costs of public improvements (assisted in part with CDBG funds) financed 
from other revenue sources, an assessment or charge may be made against the property with 
respect to the public improvements financed by a source other than CDBG funds. 
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The jurisdiction will not attempt to recover any capital costs of public improvements assisted 
with CDBG funds, including Section 108, unless CDBG funds are used to pay the proportion 
of fee or assessment attributable to the capital costs of public improvements financed from 
other revenue sources. In this case, an assessment or charge may be made against the 
property with respect to the public improvements financed by a source other than CDBG 
funds. Also, in the case of properties owned and occupied by moderate-income (not 
low-income) families, an assessment or charge may be made against the property for public 
improvements financed by a source other than CDBG funds if the jurisdiction certifies that 
it lacks CDBG funds to cover the assessment. 


Excessive Force -- It has adopted and is enforcing: 


IV 


IV 


A policy prohibiting the use of excessive force by law enforcement agencies within its 
jurisdiction against any individuals engaged in non-violent civil rights demonstrations; and 


A policy of enforcing applicable State and local laws against physically barring entrance to 
or exit from a facility or location which is the subject of such non-violent civil rights 
demonstrations within its jurisdiction; 


Compliance With Anti-discrimination laws -- The grant will be conducted and administered in 
conformity with title VI of the Civil Rights Act of 1964 (42 USC 20004), the Fair Housing Act (42 
USC 3601-3619), and implementing regulations. 


Lead-Based Paint -- Its notification, inspection, testing and abatement procedures concerning 
lead-based paint will comply with the requirements of 24 CFR ?570.608; 


Compliance with Laws -- It will comply with applicable laws. 


Signature/Authorized Official Date 


Title 
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Specific HOME Certifications 


The HOME participating jurisdiction certifies that: 


Tenant Based Rental Assistance -- If the participating jurisdiction intends to provide tenant-based 
rental assistance: 


The use of HOME funds for tenant-based rental assistance is an essential element of the participating 
jurisdiction's consolidated plan for expanding the supply, affordability, and availability of decent, 
safe, sanitary, and affordable housing. 


Eligible Activities and Costs -- it is using and will use HOME funds for eligible activities and costs, 
as described in 24 CFR ? 92.205 through 92.209 and that it is not using and will not use HOME 
funds for prohibited activities, as described in ? 92.214. 


Appropriate Financial Assistance -- before committing any funds to a project, it will evaluate the 
project in accordance with the guidelines that it adopts for this purpose and will not invest any more 


HOME funds in combination with other Federal assistance than is necessary to provide affordable 
housing; 


Signature/Authorized Official Date 


Title 


ESG Certifications 
The Emergency Shelter Grantee certifies that: 


Major rehabilitation/conversion -- It will maintain any building for which assistance is used under 
the ESG program as a shelter for homeless individuals and families for at least 10 years. If the 
jurisdiction plans to use funds for purposes less than tenant-based rental assistance, the applicant will 
maintain any building for which assistance is used under the ESG program as a shelter for homeless 
individuals and families for at least 3 years. 


Essential Services -- It will provide services or shelter to homeless individuals and families for the 
period during which the ESG assistance is provided, without regard to a particular site or structure 
as long as the same general population is served. 


Renovation -- Any renovation carried out with ESG assistance shall be sufficient to ensure that the 
building involved is safe and sanitary. 


Supportive Services -- It will assist homeless individuals in obtaining appropriate supportive 
services, including permanent housing, medical and mental health treatment, counseling, 
supervision, and other services essential for achieving independent living, and other Federal State, 
local, and private assistance. 


Matching Funds -- It will obtain matching amounts required under ?576.71 of this title. 
Confidentiality -- It will develop and implement procedures to ensure the confidentiality of records 
pertaining to any individual provided family violence prevention or treatment services under any 
project assisted under the ESG program, including protection against the release of the address or 
location of any family violence shelter project except with the written authorization of the person 
responsible for the operation of that shelter. 

Homeless Persons Involvement -- To the maximum extent practicable, it will involve, through 
employment, volunteer services, or otherwise, homeless individuals and families in constructing, 


renovating, maintaining, operating facilities, and providing services assisted through this program. 


Consolidated Plan -- It is following a current HUD-approved Consolidated Plan or CHAS. 


Signature/Authorized Official Date 


Title 
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APPENDIX TO CERTIFICATIONS 


INSTRUCTIONS CONCERNING LOBBYING AND DRUG-FREE WORKPLACE 
REQUIREMENTS: 


A. 


Lobbying Certification 


This certification is a material representation of fact upon which reliance was placed when 
this transaction was made or entered into. Submission of this certification is a prerequisite 
for making or entering into this transaction imposed by section 1352, title 31, U.S. Code. 
Any person who fails to file the required certification shall be subject to a civil penalty of not 
less than $10,000 and not more than $100,000 for each such failure. 


Drug-Free Workplace Certification 


IV 


IV 


IV 


IV 


IV 


IV 


By signing and/or submitting this application or grant agreement, the grantee is 
providing the certification. 


The certification is a material representation of fact upon which reliance is placed 
when the agency awards the grant. If it is later determined that the grantee 
knowingly rendered a false certification, or otherwise violates the requirements of the 
Drug-Free Workplace Act, HUD, in addition to any other remedies available to the 
Federal Government, may take action authorized under the Drug-Free Workplace 
Act. 


Workplaces under grants, for grantees other than individuals, need not be identified 
on the certification. If known, they may be identified in the grant application. If the 
grantee does not identify the workplaces at the time of application, or upon award, 
if there is no application, the grantee must keep the identity of the workplace(s) on 
file in its office and make the information available for Federal inspection. Failure 
to identify all known workplaces constitutes a violation of the grantee's drug-free 
workplace requirements. 


Workplace identifications must include the actual address of buildings (or parts of 
buildings) or other sites where work under the grant takes place. Categorical 
descriptions may be used (e.g., all vehicles of a mass transit authority or State 
highway department while in operation, State employees in each local unemployment 
office, performers in concert halls or radio stations). 


If the workplace identified to the agency changes during the performance of the 
grant, the grantee shall inform the agency of the change(s), if it previously identified 
the workplaces in question (see paragraph three). 


The grantee may insert in the space provided below the site(s) for the performance 
of work done in connection with the specific grant: 
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Place of Performance (Street address, city, county, state, zip code) 


Palm Beach County Housing and Community Development 
3323 Belvedere Road, Building 501 
West Palm Beach, Florida 33406 


Check if there are workplaces on file that are not identified here. 


The certification with regard to the drug-free workplace is required by 24 CFR part 
24, subpart F. 


Definitions of terms in the Nonprocurement Suspension and Debarment common 
rule and Drug-Free Workplace common rule apply to this certification. Grantees' 
attention is called, in particular, to the following definitions from these rules: 


"Controlled substance" means a controlled substance in Schedules I through V of the 
Controlled Substances Act (21 U.S.C. 812) and as further defined by regulation (21 
CFR 1308.11 through 1308.15); 


"Conviction" means a finding of guilt (including a plea of nolo contendere) or 
imposition of sentence, or both, by any judicial body charged with the responsibility 
to determine violations of the Federal or State criminal drug statutes; 


"Criminal drug statute" means a Federal or non-Federal criminal statute involving the 
manufacture, distribution, dispensing, use, or possession of any controlled substance; 


"Employee" means the employee of a grantee directly engaged in the performance 
of work under a grant, including: (1) All "direct charge" employees; (ii) all "indirect 
charge" employees unless their impact or involvement is insignificant to the 
performance of the grant; and (iii) temporary personnel and consultants who are 
directly engaged in the performance of work under the grant and who are on the 
grantee's payroll. This definition does not include workers not on the payroll of the 
grantee (e.g., volunteers, even if used to meet a matching requirement; consultants 
or independent contractors not on the grantee's payroll; or employees of 
subrecipients or subcontractors in covered workplaces). 
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X. SUMMARY OF PUBLIC INPUT 


This Section summarizes the steps taken to facilitate public input, a summary of the public input 
received, and the actions taken to address comments. 


Pursuant to the Citizen Participation Plan, Palm Beach County Housing and Community 
Development (HCD) scheduled six meetings to receive input from the public and any interested 
agencies/organizations during the preparation of the Annual Consolidated Plan. In addition, HCD 
scheduled six meetings of the ESGP Advisory Board to discuss the ESGP applications and 
recommend funding. All applicants and municipalities participating in the Urban County 
Qualification Program were informed of the meetings via correspondence; and the public was 
informed via newspaper advertisements. 


A. Public Meetings 


ki 


Eastern Regional Meeting (evening) 


Date: Thursday, November 5, 1998 
Place: Conference Center, Building 509 


3323 Belvedere Road 
West Palm Beach, Florida 33406 


Purpose: The purpose of this meeting is as follows: 


> 


To discuss the CDBG, ESG, and HOME Program Planning and Application 
process. 


. To receive input from the community concerning housing and non-housing 


(community development) needs that should be considered for the 
preparation of the County's Annual Consolidated Plan and therefore the 
program applications to be submitted to HUD. 

To review the County's program performance with respect to the CDBG, 
ESG, and HOME Programs. 


Public Input Received: 


Comments from the public included general inquiries regarding the timetable for 
reviewing applications and whether the entitlement amounts for FY 1999-00 funds 
were known. Participants also asked the following questions: 


Le 


If there were limits on the amount of ESGP funds an agency may apply for 
and on the general population that may be served. 

How applicants obtain the documentation that their activities meet the 
County or municipality comprehensive plan. 
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» Whether funding would be withdrawn because of a delay due to a minor item. 
Actions Taken to Address Comments: 
Staff responded to questions regarding the timetable for reviewing applications and 


stated that FY 1999-00 entitlement amounts were not yet known. Staff also 
responded to the other questions as follows: 


» There are no limits on the amount or general population that may be applied 
for under the ESG Program. However, funding allocations range between 
$20,000 and $30,000. 

> Applicants may obtain documentation on the comprehensive plan from the 
County Planning Division or the municipality. 

> The main reason activities will have a funding allocation withdrawn is when 


all funding sources are not in place and thus the project is not ready to go. 


Eastern Regional Meeting (afternoon) 


Date: Thursday, November 12, 1998 
Place: Conference Center, Building 509 
3323 Belvedere Road 
West Palm Beach, Florida 33406 


Purpose: The purpose of this meeting is as follows: 


> To discuss the CDBG, ESG, and HOME Program Planning and Application 
process. 

> To receive input from the community concerning housing and non-housing 
(community development) needs that should be considered for the 
preparation of the County's Annual Consolidated Plan and therefore the 
program applications, to be submitted to HUD. 

> To review the County's program performance with respect to the CDBG, 
ESG, and HOME Programs. 


Public Input Received: 


Comments from the public included general inquiries regarding the timetable for 
reviewing applications and the HOME Program. Participants also asked the 
following questions: 


> Whether last year’s Annual Consolidated Plan is available on HCD’s web 


site. 
> Whether the Economic Development Program was open to countywide 


X.-2 


Lo 


activities. 
> Whether HCD has implemented a methodology reduction plan. 


Actions Taken to Address Comments: 


Staff responded to questions regarding the timetable for reviewing applications. 
Regarding the HOME Program, staff stated that subsidy amounts range from $1,000 
to $25,000 per household, that the familial status of the household is not considered, 
that only individuals, not agencies, may purchase homes through the program, and 
that the next Rental Rehabilitation RFP will not be released until the spring of 1999. 
Staff also explained what a CHDO is and which CHDOs HCD currently funds. Staff 
also responded to the other questions as follows: 


> Last year’s Annual Consolidated Plan is only available for review at HCD. 

> Economic development activities located in entitlement cities are considered 
countywide, and therefore eligible, if 30% or more of the beneficiaries reside 
outside of the city. 

> HCD is devising a methodology reduction plan to help agencies become less 
dependent on CDBG funding. 


Western Regional Meeting 


Date: Monday, November 16, 1998 

Place: West Glades Office Building - Bryant Room 
1976 State Road 15 
Belle Glade, Florida 33430 


Purpose: The purpose of this meeting is as follows: 


> To discuss the CDBG, ESG, and HOME Program Planning and Application 
process. 

> To receive input from the community concerning housing and non-housing 
(community development) needs that should be considered for the 
preparation of the County's Annual Consolidated Plan and therefore the 
program applications, to be submitted to HUD. 

> To review the County's program performance with respect to the CDBG, 
ESG, and HOME Programs. 


Public Input Received: 


Comments from the public included general inquiries regarding activity eligibility, 
application policies, and HCD's CDBG funding methodology. Participants also 
asked the following questions: 


> Whether town homes and/or condominiums are included under the HOME 


Program. 

> Whether confirmation letters from lenders and donors must be in place by 
October 1999 to ensure funding will not be lost. 

> What documentation is required to show proof of licensure. 

> How applicants obtain the documentation that their activities meet the 


County or municipality comprehensive plan. 
> When the CAPER will be available for public review. 


Actions Taken to Address Comments: 


Staff responded to questions regarding activity eligibility and explained HCD’s 
application policies and CDBG funding methodology. Staff stated that each activity 
must have a separate application and that each application may not exceed $500,000. 
Staff responded that refinancing a building is not an eligible activity and that the 
purchase of equipment and/or furniture may be eligible if it meets a National 
Objective. Staff also responded to the other questions as follows: 


> Town homes and/or condominiums are included under the HOME Program. 

> Confirmation letters from lenders and donors must be in place by October 
1999 to ensure funding will not be lost. 

> A copy of the license is required. If the license has not yet been issued, the 
license application and documentation must be included in the application. 

> Applicants may obtain documentation on the comprehensive plan from the 


County Planning Division or the municipality. 
> The CAPER will be available for review on November 23, 1998. 


Public Meeting 
Date: May 26, 1999 
Place: Housing and Community Development 


3323 Belvedere Road, Building 509 
West Palm Beach, FL 33406 


Purpose: The purpose of the meeting is to discuss the Draft of the Annual 
Consolidated Plan for Fiscal Year 1999-00 and obtain public input. 


Public Input Received: 


XXX 


Actions Taken to Address Comments: 


XXX 


B. Board of County Commissioners (BCC) Public Meetings/Hearing 


1. 


BCC Regular Meetin 
Date: June 8, 1999 
Place: Governmental Center, 6th Floor Commission Chambers 


301 North Olive Avenue 
West Palm Beach, FL 33401 


Purpose: The purpose of the meeting is to discuss the First Draft of the Annual 
Consolidated Plan for FY 1999-00, to receive BCC directions, and obtain public 
input. 


Public Input Received: 
XXX 
Actions Taken to Address Comments: 


XXX 


BCC Public Hearing 


Date: July 27,1999 

Place: Governmental Center, 6th Floor Commission Chambers 
301 North Olive Avenue 
West Palm Beach, FL 33401 


Purpose: The purpose of the meeting is to discuss the Annual Consolidated Plan for 


FY 1999-00 after the expiration of the 30-day comment period, to receive public 
input, and to obtain signatures for applicable documents. 


Public Input Received: 
Xxx 
Actions Taken to Address Comments: 


XXX 


C. 


ESGP Public Meetings 
l. First Meeting: a 


Date: January 21, 1999 

Place: PBC Housing and Community Development 
3323 Belvedere Rd. Bldg. 501 
West Palm Beach, FL 


Purpose: 

> To orient the Board on the ESG Program, the Sunshine Law, and procedures 
and responsibilities of Board membership 

To elect officers 

To recommend the use of residual funds from FY 1997-98 

To advise the Board of Refunding Agreement funds 

To discuss criteria for evaluating ESGP applications and priorities for use of 
ESGP funds 


Y uw ws Y 


Public Input Received: No members from the public were present. 


Actions to Address Comments: None required. 


N 


Second Meeting: 


Date: February 11, 1999 

Place: Palm Beach County Conference Center 
3323 Belvedere Road, Bldg. 501 
West Palm Beach, FL 


Purpose: 
> To discuss the applications in terms of eligibility, rates of previous 


expenditures, and application criteria. 
> To assign site visits. 


Public Input Received: No members from the public were present. 


Actions to Address Comments: None required. 


3. Third Meeting: 
Date: February 25, 1999 


Place: Palm Beach County Conference Center 
3323 Belvedere Road, Bldg. 501 
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West Palm Beach, FL 


Purpose: 
> To discuss applications briefly in terms of eligibility, rates of previous 


expenditures, and application criteria 
> To determine the applicants that will continue to be considered for funding. 


Public Input Received: No members from the public were present. 
Actions to Address Comments: None required. 
Fourth Meeting: 
Date: March 10, 1999 
Place: PBC Housing and Community Development 
3323 Belvedere Rd.. Bldg. 501 
West Palm Beach, FL 


Purpose: To hear presentations by seven ESGP applicants on their applications for 
funding and answer questions from the Advisory Board members. 


Public Input Received: No members from the public were present. 
Actions to Address Comments: None required 
Fifth Meeting: 
Date: March 25, 1999 
Place: PBC Housing and Community Development 
3323 Belvedere Rd.. Bldg. 501 
West Palm Beach, FL 


Purpose: To hear presentations by eight ESGP applicants on their applications for 
funding and answer questions from the Advisory Board members. 


Public Input Received: No members from the public were present. 
Actions to Address Comments: None required. 


Sixth Meeting: 


Date: April 7, 1999 
Place: PBC Housing and Community Development 
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3323 Belvedere Road, Bldg. 501 
West Palm Beach, FL 


Purpose: To make funding recommendations for FY 1999-00 ESGP funds. 
Public Input Received: No members from the public were present. 


Actions to Address Comments: None required. 
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